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CLEVELAND,  OHIO 


PHASE  II 

GENERAL  DESIGN  MEMORANDUM 


APPENDIX  B 


ALTERNATIVE  STUDIES 


SECTION  A 
INTRODUCTION 


Bl.  Study  Area.  Big  Creek  watershed,  an  area  of  roughly  38  square 
miles,  is  located  in  northeastern  Ohio,  wholly  within  Cuyahoga  County, 
It  Includes  the  cities  of  Parma  Heights  and  Brooklyn;  sizeable  tracts 
of  the  cities  of  North  Royalton,  Parma,  Brook  Park,  and  Cleveland; 
and  a  small  tract  of  the  city  of  Middleburg  Heights. 

B2.  At  the  project  site.  Big  Creek  lies  within  the  Erie  Plain  of  the 
Central  Lowland  Physiographic  Province.  The  Erie  Plain  is  character¬ 
ized  by  somewhat  rolling  topography  which  slopes  regionally  to  the 
northwest.  In  the  vicinity  of  the  project  site.  Big  Creek  has  deeply 
disected  the  regional  topography,  providing  local  relief  of  up  to  125  feet. 
Along  most  of  its  exposed  length.  Big  Creek  flows  over  a  shale  bed¬ 
rock  surface.  In  places,  small  bedrock  riffles  and  pools  have  formed. 

At  other  places ,  the  bedrock  is  covered  by  a  thin  veneer  of  platy  shale 
gravel.  Outcrops  of  bedrock  occur  through  the  Big  Creek  valley.  Bed¬ 
rock  within  the  project  site  consists  predominantly  of  soft,  blue-grey 
shale.  The  shale  represents  a  portion  of  the  Chagrin  Formation  of 
Devonian  Age.  Erosion  and  downcutting  of  Big  Creek  has  removed  all 
trace  of  glacial  deposits  within  the  immediate  vicinity  of  the  project 
site.  Most  of  the  soil  cover  within  the  Big  Creek  watershed  has  been 
reworked  by  the  activities  of  man.  Natural  soils  remaining  are  pre¬ 
dominantly  fluvial  or  floodplain  soils.  Subsoils  are  principally  clay, 
silt,  and  sand;  surface  soils  are  generally  silty  loams. 

B3.  Big  Creek  flows  about  15  miles  from  its  source  to  the  Cuyahoga 
River,  dropping  roughly  640  feet.  Principal  waterways  of  Big  Creek 


watershed  are  generally  adequate  to  conduct  high  runoff;  however,  the 
Big  Creek  channel  In  the  City  of  Cleveland  Is  Inadequate. 


B4.  The  climate  of  the  watershed  Is  moderate  and  humid.  Average 
monthly  temperatures  range  from  approximately  27°F  In  January  to  71°F 
In  July.  Thunderstorms  are  frequent.  The  watershed  receives  roughly 
30  inches  of  precipitation  annually.  Including  approximately  51  Inches 
of  snow. 

B5.  Water  resources  of  the  watershed  Include  ground  and  surface 
water  supplies.  Groundwater  supplies  are  plentiful.  Surface  water 
supplies  include  numerous  small  ponds.  Nevertheless,  most  water 
used  in  the  watershed  Is  drawn  from  Lake  Erie. 

B6.  Natural  flora  of  the  watershed  Include  small  stands  of  beech, 
maple  and  oak.  Natural  fauna  of  the  watershed  include  low  quality 
fish  and  small  terrestrial  wildlife.  Among  these  are  raccoon  and  ruffed 
grouse . 

B7.  Previous  Studies.  Rrevlous  studies  on  the  Big  Creek  Flood 
C ontrol  ftoject  Include: 

a.  Big  Creek  Watershed,  Cleveland,  Ohlo-Flood  Protection- 
General  Design  Memorandum-Phase  I  (Reference  Bl).  The 
Selected  Plan  from  the  Phase  I  General  Design  Memorandum 
Is  described  in  Section  B. 

b.  Big  Creek  Watershed,  Cleveland,  Ohlo-Flood  Protection- 
Environmental  Impact  Statement  (Reference  B2). 

c.  Report  on  Benthic,  Bird  and  Mammal  Fauna,  Terrestrial 
Vegetation  and  Habitat  Evaluation  of  a  section  of  Big  Creek, 
Cleveland,  Ohio  (Reference  B3). 

d.  Fishery  Survey,  Big  Creek,  Cleveland,  Ohio  (Reference  B4). 

e.  A  Cultural  Resources  Reconnaissance  Level  Literature 
Search  and  Records  Review  for  the  Big  Creek  Improvement 
Project,  Cleveland,  Cuyahoga  County,  Ohio  (Reference  B5). 

B8.  Purpose .  Scope .  and  Criteria .  The  purpose  of  these  alterna¬ 
tive  studies  is  to  determine  the  least-cost  and  overall  optimal  develop¬ 
ment  concept  of  the  principal  features  of  the  Big  Creek  Flood  Control 
Rroject.  The  basic  concept  of  the  flood  control  project  has  been  estab¬ 
lished  and  is  presented  in  the  Phase  I  General  Design  Memorandum 
(GDM),  dated  August  1977.  The  selected  flood  control  plan  presented 
in  the  Phase  I  GDM  has  been  approved  by  both  the  North  Central  Divi¬ 
sion  (NCD)  and  the  Office  of  the  Chief  of  Engineers  (OCE).  These  alter¬ 
native  studies  will  Include  a  study  of  the  alignments  and  grades  of  the 
floodway  channel ,  modified  channel,  diversion  channel,  and  the 
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relocated  Baltimore  and  Ohio  Railroad  mainline  and  spurline .  These 
alternative  studies  will  also  include  a  study  of  individual  features  of 
the  project.  These  studies  will  not  include  consideration  for  alter¬ 
natives  to  the  basic  concept  as  presented  in  the  Phase  I  GDM.  Each 
alternative  considered  shall  be  technically  feasible  in  that  it  shall 
meet  the  hydraulic  and  structural  criteria  established  for  the  project. 
Also,  each  alternative  shall  meet  the  environmental  and  aesthetic  ob¬ 
jectives  of  the  project.  For  each  individual  feature,  the  main  hydrau¬ 
lic  criteria  to  be  met  is  that  the  established  hydraulics  of  the  project 
will  not  be  substantially  affected  by  the  alternative.  That  is,  the 
water  surface  profile  for  the  alternative  will  essentially  be  the  same 
as  established  in  the  Phase  I  GDM.  Generally,  for  individual  features, 
these  studies  will  be  limited  to  type  of  construction  materials  used 
and/or  combinations  thereof  to  arrive  at  the  most  economical  means 
of  construction.  The  geometry  of  certain  features  will  be  studied  to 
determine  if  there  is  a  more  economical  design. 
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SECTION  B 


PHASE  I  GDM  SELECTED  PLAN 


B9.  Description.  The  Phase  I  GDM  selected  plan  Is  shown  on 
Plate  Bl.  The  main  features  of  the  flood  protection  measures  would 
consist  of  a  floodway  channel,  a  diversion  channel,  and  reaches  of 
modified  channel.  Associated  with  the  project  would  be  the  reloca¬ 
tion  of  a  mainline  and  spurllne  of  the  Baltimore  and  Ohio  Railroad. 

Two  railroad  bridges  would  be  required,  one  on  the  relocated  mainline 
and  one  on  the  relocated  spurllne.  The  project  would  extend  from  near 
the  Inlet  of  the  two-barrel  park-zoo  conduit,  upstream  from  the  Fulton 
Parkway  bridge ,  to  near  the  downstream  side  of  Protector  Products , 
downstream  from  the  West  25th  Street  bridge. 

BIO.  The  floodway  would  extend  4,250  feet  from  near  the  existing 
channel  In  Brookslde  Park  to  the  existing  channel,  as  modified,  up¬ 
stream  from  the  West  25th  Street  bridge.  It  would  Include  a  chute,  a 
staged  channel,  and  associated  works.  The  chute  would  drop  flow 
roughly  13  feet  overland  from  Brookslde  Park  to  the  Cleveland  Zoo.  A 
transition  would  be  provided  at  the  Inlet  of  the  chute  to  receive  flood 
flow  from  the  park  and  to  protect  against  erosion.  Both  the  transition 
and  chute  would  be  constructed  of  reinforced  concrete .  The  chute 
would  extend  from  this  transition  300  feet  to  another  transition  near 
the  downstream  side  of  Fulton  Parkway  bridge,  and  It  would  have  a 
rectangular  flow  section  130  feet  wide,  varying  In  depth  from  5  feet 
at  Its  Inlet  to  9  feet  at  Its  outlet.  Its  bottom  surface  would  be  at  the 
existing  ground  surface  near  Its  Inlet,  and  It  would  be  roughly  4.5  feet 
below  the  existing  surface  at  Its  outlet.  The  transition  at  the  outlet 
of  the  chute  would  be  constructed  of  reinforced  concrete.  It  would 
change  the  flow  section  from  rectangular  to  trapezoidal  with  IV  on 
2.5H  side  slopes  and  decrease  the  floodway  bottom  width  from  130  to 
100  feet.  Kinetic  energy  of  flow  delivered  by  the  chute  would  be  main¬ 
ly  dissipated  in  a  hydraulic  jump  formed  in  this  transition.  A  riprapped 
reach  of  channel  would  be  provided  at  the  outlet  of  the  transition  to 
protect  against  erosion.  Roads  now  passing  through  the  site  would  be 
marked  on  the  surfaces  of  the  chute  and  transitions  with  paint  or  sim¬ 
ilar  means .  Ramps  would  be  provided  in  the  sides  of  the  outlet  tran¬ 
sition  to  enable  access  to  Brookslde  Park  Drive  and  the  Cleveland 
Zoo  from  John  Nagy  Boulevard. 

Bll .  The  upper  channel  of  the  floodway  would  extend  from  the  rip- 
rapped  reach  at  the  outlet  of  the  transition  roughly  600  feet  to  a  rip- 
rapped  transition  near  where  the  channel  would  cross  the  existing 
Baltimore  and  Ohio  Railroad  mainline .  This  upper  channel  would  be 
constructed  In  cut  and  fill.  Its  bottom  portion  would  be  excaved  rough¬ 
ly  4.5  feet  deep  In  soil;  Its  sides  would  be  filled  roughly  4.5  feet 
above  the  existing  ground  surface.  The  entire  channel  would  be 


vegetated  with  grass  to  protect  against  erosion.  The  rlprapped  transi¬ 
tion  at  the  outlet  of  the  upper  channel  would  change  the  flow  section 
from  trapezoidal  to  rectangular  and  decrease  the  floodway  bottom  width 
from  100  to  80  feet.  A  drop  structure  (1)  would  be  provided  at  the  outlet 
of  the  transition  to  drop  flow  8.5  feet  to  a  middle  channel  of  the  flood¬ 
way.  The  drop  structure  would  have  a  stilling  basin  to  dissipate  flow 
energy.  Both  the  drop  structure  and  stilling  basin  would  be  constructed 
of  reinforced  concrete.  Another  rlprapped  transition  would  be  provided 
at  the  outlet  of  the  stilling  basin  to  change  the  flow  section  from  rec¬ 
tangular  to  trapezoidal  with  IV  on  2.5H  side  slopes  and  decrease  the 
floodway  bottom  width  from  80  to  70  feet. 

B12.  The  middle  channel  of  the  floodway  would  extend  from  this 
transition  roughly  1,300  feet  to  another  rlprapped  transition.  It  would 
be  excavated  In  soil,  roughly  10  feet  deep,  and  would  be  vegetated 
with  grass  to  protect  against  erosion.  The  rlprapped  transition  at  the 
outlet  of  the  middle  channel  would  change  the  flow  section  from  trape¬ 
zoidal  to  rectangular  and  increase  the  bottom  width  to  80  feet.  A  drop 
structure  would  be  provided  at  the  outlet  of  this  transition  to  drop  flow 
8.5  feet  to  the  lower  channel  of  the  floodway.  The  drop  structure  would 
have  a  stilling  basin  to  dissipate  flow  energy.  Both  the  drop  structure 
and  stilling  basin  would  be  constructed  of  reinforced  concrete.  A  rlp¬ 
rapped  transition  would  be  provided  at  the  outlet  of  the  stilling  basin 
to  change  the  flow  section  from  rectangular  to  trapezoidal  with  IV  on 
2.5H  side  slope. 

B13 .  The  lower  channel  of  the  floodway  would  extend  from  this 
transition  roughly  1,000  feet  to  the  existing  channel,  as  modified, 
roughly  350  feet  upstream  from  the  West  25th  Street  bridge.  It  would  be 
excavated  roughly  11  feet  deep  In  soil,  and  would  be  vegetated  with 
grass  to  protect  against  erosion. 

B14,  The  diversion  channel  would  extend  1,110  feet  from  the  ex¬ 
isting  channel,  as  modified,  roughly  140  feet  upstream  from  the  West  25th 
Street  bridge,  to  the  existing  channel  roughly  300  feet  downstream 
from  Protector  Products.  This  reach  would  include  two  open  channel 
segments,  one  rectangular,  the  other  trapezoidal.  The  rectangular 
channel  segment  would  be  provided  between  piers  of  the  West  25th 
Street  bridge  to  take  full  advantage  of  available  width  there.  A  rlp¬ 
rapped  transition  would  be  provided  at  the  Inlet  of  this  rectangular 
segment  to  change  the  flow  section  from  trapezoidal  and  decrease  the 
channel  bottom  width  from  90  feet  to  60  feet.  The  rectangular  segment 
would  be  constructed  of  reinforced  concrete.  It  would  extend  100  feet 
from  the  rlprapped  transition  upstream  from  the  bridge  to  another  rlp¬ 
rapped  transition  downstream.  It  would  be  60  feet  wide  and  17  feet 
deep.  A  low-crest  weir  would  be  provided  at  Its  inlet  so  that  low  flows 
would  continue  to  pass  entirely  within  the  existing  channel.  The  weir 

(1)  Referred  to  as  drop  spillway  in  the  Phase  I  GDM. 
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crest  would  be  2  feet  above  the  adjacent  existing  channel  bottom,  as 
modified.  The  riprapped  transition  provided  at  the  outlet  of  this  rec¬ 
tangular  segment  would  change  the  flow  section  from  rectangular  to 
trapezoidal  with  IV  on  2H  side  slopes,  and  decrease  the  channel  bot¬ 
tom  width  from  60  to  50  feet.  The  trapezoidal  channel  segment  would 
extend  830  feet  from  this  transition  downstream  to  the  existing  channel. 

It  would  be  excavated  roughly  15  feet  deep  in  soil  and  rock.  Its  bot¬ 
tom  portion  would  be  in  soft  shale  and  its  sides,  above  rock,  would  be 
riprapped  to  protect  against  erosion. 

B15.  A  riprapped  transition  would  be  provided  at  the  outlet  of  the 
two-barrel  park-zoo  conduit  to  protect  against  erosion.  The  floodplain 
adjacent  to  the  existing  channel  within  the  zoo  would  be  filled,  as  need¬ 
ed,  to  depths  of  2  feet  to  protect  against  flooding. 

B16.  The  existing  channel  from  the  outlet  of  the  three-barrel  zoo 
conduit  to  the  West  25th  Street  bridge  would  be  modified.  A  transition 
would  be  provided  at  the  outlet  of  the  three -barrel  conduit  to  dissipate 
flow  energy  and  change  the  flow  section  from  rectangular  to  trapezoidal 
with  IV  on  2H  side  slopes.  It  would  be  constructed  of  relriforced  con¬ 
crete,  From  the  transition  downstream  1,530  feet  to  the  outlet  of  the 
floodway,  the  existing  channel  would  be  cleared,  snagged,  and  shaped 
to  Improve  its  capacity.  The  existing  channel  is  generally  30  feet  wide. 
This  width  would  be  provided  throughout  this  reach.  From  the  outlet  of 
the  floodway  downstream  230  feet  to  the  inlet  of  the  diversion  near  the 
West  25th  Street  bridge,  the  existing  channel  would  be  cleared,  snag¬ 
ged,  and  widened  roughly  55  feet  to  provide  a  channel  90  feet  wide  with 
capacity  to  pass  the  combined  flows  of  the  existing  channel,  as  modi¬ 
fied,  and  the  floodway.  Both  reaches  of  modified  channel  adjacent  to 
Brookslde  Industrial  Park  would  be  constructed  in  soil  and  rock.  Those 
portions  of  both  reaches  in  soil  would  be  riprapped  to  protect  against 
erosion . 

B17.  A  mainline  and  spurline  of  the  Baltimore  and  Ohio  Railroad 
would  be  relocated  to  provide  room  for  the  project.  The  mainline  would 
be  relocated  to  more  closely  follow  the  Norfolk  and  Western  line  north 
of  it,  from  530  feet  east  of  Fulton  Parkway  to  roughly  800  feet  east  of 
West  25th  Street.  lYesently,  these  two  lines  pass  through  separate 
arches  of  the  West  25th  Street  bridge.  The  mainline  of  the  Baltimore 
and  Ohio  Railroad  would  be  relocated  through  the  same  arch  used  for 
the  Norfolk  and  Western  line  so  that  the  second  arch  could  be  used  for 
the  diversion.  A  new  bridge  would  be  farovlded  across  the  existing  chan¬ 
nel.  The  spurline  presently  serving  Brookslde  Industrial  Park  passes 
through  this  second  arch.  It  would  be  replaced  essentially  along  its 
present  alignment  and  over  a  new  bridge  across  the  rectangular  segment 
of  diversion.  A  linear  description  of  the  floodway,  diversion,  and  mod¬ 
ified  channels  is  presented  in  Tables  B1  and  B2.  These  tables  are  taken 
directly  from  the  Phase  I  GDM.  Table  B1  is  Table  12  in  the  Phase  I 
GDM  and  Table  B2  is  Table  13  in  the  Phase  I  GDM.  The  station  desig¬ 
nation  in  these  tables  is  not  exactly  the  same  as  that  being  used  for 
these  alternative  studies. 
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TABLE  B1 

Linear  Description  of  Phase  I  GDM  Floodway/Dlverslon  (1) 
(Note:  Table  12  in  Phase  I  GDM) 


Station  : _ Item _ : _ :  Length  (ft) 

Floodwav 


118  +  30  (2) 

Inlet  of  floodway 

Concrete -lined  transition 

50 

117  +  80 

Chute 

300 

114  +  80 

Concrete-lined  transition 

200 

112  +  80 

Riprap ped  channel 

100 

111  +  80 

Upper  channel 

600 

105  +  80 

Riprapped  transition 

200 

103  +  80 

8.5-foot  drop  spillway 

Stilling  basin 

50 

103  +  30 

Riprapped  transition 

150 

101  +  80 

Middle  channel 

1,300 

88  +  80 

Riprapped  transition 

100 

87  +  80 

8.5-foot  drop  spillway 

Stilling  basin 

50 

87  +  30 

Riprapped  transition 

150 

85  +  80 

Lower  channel 

1,000 

75  +  80 

Outlet  of  flood  way 

Subtotal 

4,250 

Modified  Channel 

Adjacent  to  Brookslde  Industrial  Park 


75  +  80 

:  Outlet  of  floodway 

:  Modified  channel 

:  230 

73  _  50 

:  Inlet  of  diversion 

Subtotal 


230 


TABLE  B1  cont'd 


Station 

Item 

Lenath  (ft) 

Diversion 

73  +  50 

Inlet  of  diversion 

Riprapped  transition 

140 

72  +  10 

Concrete  channel 

100 

71  +  10 

Riprapped  transition 

40 

70  +  70 

Riprapped  channel 

830 

62  +  40 

Outlet  of  diversion 

Subtotal 

1,110 

Total 

5,590 

(1)  This  description  is  of  items  along  the  centerline  of  the  flood- 
way/dlverslon  (including  the  Intervening  reach  of  modified  chan¬ 
nel)  from  the  inlet  of  the  floodway  to  the  outlet  of  the  diversion. 


(2)  This  station  is  common  (in  plan)  to  the  existing  channel  and 
floodway/dlverslon.  The  designation  of  this  station  for  the  exist¬ 
ing  channel  is  118+30.  For  simplicity,  this  was  used  for  the 
floodway/dlverslon  also.  Designations  of  all  succeeding  stations 
along  the  existing  channel  and  floodway/dlverslon  are  unrelated. 
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TABLE  B2 


lear  Description  of  Phase  I  GDM  Modified  Channels 
Associated  with  Floodway/Dl  vers  ion  (1) 

(Note:  Table  13  In  Phase  I  GDM) 


Station 

Item 

Lenath  (ft) 

Modified  Channel 
in  Cleveland  Zoo 

115  +  50 

114  +  50 

105  +  50 

Outlet  of  2 -barrel  conduit 
Riprapped  transition 

Existing  channel 

100 

900 

Subtotal 

1,000 

Three-Barrel 

Zoo  Conduit 

105  +  50 

90  +  50 

Existing  3-barrel  conduit 

1,500 

Subtotal 

1,500 

Modified  Channel 

Adjacent  to 

Brookslde  Industrial  Park 


90  +  50 

Concrete -lined  transition 

100 

89  +  50 

Modified  channel 

1,530 

74  +  20 

Outlet  of  floodway 

Modified  channel 

230 

71  +  90 

Inlet  of  diversion 

Subtotal 

1,860 

Total 

4,360 

(1)  This  description  Is  of  items  along  the  centerline  of  modified 
channels  (including  the  intervening  reach  of  existing  channel  in 
Cleveland  Zoo  and  the  three-barrel  zoo  conduit)  from  the  outlet 
of  the  two-barrel  park-zoo  conduit  to  the  inlet  of  the  diversion. 
(See  Table  Bl.) 

(2)  All  station  designations  correspond  to  those  of  the  existing 
channel. 
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SECTION  C 


ALIGNMENT  STUDIES 


B18.  General .  Since  completion  of  the  Phase  I  GDM,  revisions 
to  the  alignments  of  the  main  features  of  the  project  were  made.  The 
main  features  Include  the  floodway  channel,  diversion  channel,  mod¬ 
ified  channel,  and  relocated  Baltimore  and  Ohio  Railroad  mainline  and 
spurline.  Basically,  these  revisions  were  necessary  because  of  a  com¬ 
bination  of  factors,  which  Include:  (1)  the  results  of  the  subsurface 
exploration  program,  (2)  the  use  of  a  current  topographic  map  for  the 
project  site,  (3)  the  need  to  satisfy  the  Baltimore  and  Ohio  Railroad 
criteria,  and  (4)  conflicts  between  project  features  and  existing  struc¬ 
tures.  Revisions  to  the  alignments  of  the  main  features  Inturn  affect 
some  of  the  individual  project  features.  The  effects  on  the  individual 
features  are  discussed  in  subsequent  paragraphs. 

B19.  Phase  I  GDM  Alignments.  The  main  features  of  the  Phase  I 
GDM  selected  plan  are  shown  on  Plate  Bl.  A  United  States  Geological 
Survey  (USGS)  topographic  map  with  20-foot  contour  Intervals  was 
used  in  the  Phase  I  GDM  studies.  These  alternative  studies  are  bas¬ 
ed  on  a  current  topographic  map  with  a  scale  of  1  inch  =  50  feet  and 
1-foot  contour  Intervals.  This  current  topographic  map  was  compiled 
by  photogrammetric  methods  from  aerial  photography  taken  April  1977 
with  revisions  based  on  aerial  photography  taken  July  1978.  The 
main  change  in  the  topography  between  the  April  1977  map  and  the 
revised  July  1978  map  was  in  the  trash  pile  area  at  the  right  side  of 
the  diversion  channel. 

B20.  April  1978  Alignment  Study.  ft-lor  to  the  subsurface  explora¬ 
tion  program,  Gannett  Fleming  Corddry  and  Carpenter,  Inc. ,  (GFCC) 
laid  out  temporary  alignments  for  the  floodway  channel,  diversion 
channel ,  modified  channel ,  and  relocated  Baltimore  and  Ohio  Railroad 
mainline  and  spurline.  In  order  to  accomplish  this,  cross  sections 
were  plotted  throughout  the  entire  reach  of  the  project.  Also,  profiles 
along  the  centerlines  of  the  floodway  and  diversion  channels  were 
plotted.  The  grades  and  sections  were  based  on  the  Phase  I  GDM 
selected  plan.  The  alignments  and  cross  sections  of  the  relocated 
Baltimore  and  Ohio  Railroad  mainline  and  spurline  were  based  on  pre¬ 
liminary  criteria.  At  the  time  of  the  April  1978  alignment  study,  final 
criteria  for  the  relocated  Baltimore  and  Ohio  Railroad  mainline  and 
spurline  was  not  available .  The  alignment  of  the  relocated  Baltimore 
and  Ohio  Railroad  mainline  was  positioned  as  close  as  possible  to 
the  Norfolk  and  Western  Railroad  located  adjacent  to  the  Baltimore 
and  Ohio  Railroad  mainline.  The  floodway  channel  alignment  was 
positioned  as  close  as  possible  to  the  alignment  of  the  relocated 
Baltimore  and  Ohio  Railroad  mainline.  The  alignments  of  the  modified 
channel  and  relocated  Baltimore  and  Ohio  Railroad  spurline  were  basi¬ 
cally  in  the  same  position  as  in  the  Phase  I  GDM  selected  plan.  The 
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alignment  of  the  diversion  channel  was  positioned  as  close  as  possible 
to  the  left  in  order  to  keep  the  excavation  of  the  trash  at  the  hillside 
to  the  right  of  the  channel  to  a  minimum.  The  alignments  of  the  various 
features  of  the  project  were  laid  out  primarily  for  the  purpose  of  laying 
out  drill  holes  for  the  subsurface  exploration  program.  Approximate 
excavation  and  fill  quantities  were  computed  from  the  cross  sections 
for  use  in  connection  with  a  preliminary  materials  distribution  deter¬ 
mination.  The  April  1978  alignment  study  was  based  on  the  then  cur¬ 
rent  topographic  map.(^)  A  general  plan  based  on  the  revised  align¬ 
ments  was  prepared.  This  general  plan  is  shown  on  Plate  B2  .  This 
general  plan,  the  cross  sections,  and  profile  along  centerline  of  flood¬ 
way  channel  were  submitted  to  the  Buffalo  District  under  letter  dated 
21  April  1978.  Comments  on  this  submission  were  made  by  GFCC  and 
they  were  submitted  to  the  Buffalo  District  under  letter  dated  27  April 
1978.  The  District's  comments  on  this  submission  were  submitted  to 
GFCC,  under  letter  dated  16  May  1978.  Each  of  these  letters  is  pres¬ 
ented  in  Subappendix  B3 .  The  information  submitted  to  the  Buffalo 
District  was  used  by  the  District  in  connection  with  studies  that  re¬ 
sulted  in  project  revisions  that  are  discussed  in  subsequent  paragraphs. 

B21.  Tune  1978  Alignment  Study.  On  June  13,  1978,  a  meeting  was 
held  at  the  project  site  to  discuss  the  results  of  the  Phase  I  subsurface 
exploration  program  and  to  discuss  the  Phase  II  part  of  the  program. 

Prior  to  this  meeting ,  GFCC  made  a  study  of  the  flume  and  relocated 
Baltimore  and  Ohio  Railroad  spurline  as  presented  in  the  Phase  I  GDM. 
The  results  of  this  study  was  presented  to  the  Buffalo  District  at  the 
meeting.  A  report  of  this  meeting  was  prepared  by  GFCC,  and  it  was 
submitted  to  the  Buffalo  District  under  letter  dated  26  June  1978.  This 
letter  is  presented  in  Subappendix  B3. 

B22.  Based  on  the  Phase  I  GDM  selected  plan,  the  reinforced  con¬ 
crete  flume  and  the  relocated  Baltimore  and  Ohio  Railroad  spurline 
would  pass  through  the  same  arch  of  the  West  25th  Street  bridge.  The 
proposed  flume  has  an  interior  width  of  60  feet  and  passes  through  the 
arch  on  a  skew.  With  walls  3  feet  thick,  at  the  base,  the  out-to-out 
width  of  the  flume  is  66  feet.  In  passing  through  the  arch  on  a  skew, 
the  flume  requires  a  width  of  86  feet.  From  footing -to-footing  of  the 
parallel  piers  of  the  arch,  there  is  only  68  feet.  So,  it  is  impossible 
for  the  60-foot  wide  flume  to  pass  through  the  arch  on  a  skew.  Also, 
it  would  be  extremely  costly  and  difficult  to  construct  a  60-foot  wide 
flume  normal  to  the  bridge ,  or  parallel  to  the  piers .  There  would  only 
be  a  foot  clearance  on  either  side. 

B23.  As  part  of  the  Phase  I  drilling,  a  hole  was  drilled  near  each 
pier  of  the  West  25th  Street  bridge.  The  drilling  verified  the  pier  foot¬ 
ing  elevations  scaled  from  the  bridge  construction  drawings.  Looking 
downstream ,  the  left  pier  footing  apparently  is  founded  on  stratified 
grey  shale  at  approximate  Elevation  600;  while  the  right  pier  footing 


(1)  Map  based  on  April  1977  survey. 


is  founded  on  stratified  grey  shale  at  approximate  Elevation  607,  The 
Invert  of  the  flume  is  at  approximate  Elevation  597,  so  the  flume  ex¬ 
cavation  grade  would  be  about  Elevation  594.  That  is,  the  flume  ex¬ 
cavation  must  be  taken  to  approximately  6  feet  below  the  foundation 
of  the  left  pier  and  approximately  13  feet  below  the  foundation  of  the 
right  pier.  Considering  that  the  rock  is  a  horizontally  stratified,  air- 
slaking  shale,  it  would  be  necessary  to  have  about  a  minimum  of 
5  feet  of  rock  berm  between  the  pier  footing  and  the  adjacent  excavated 
trench.  Even  with  close  line  drilling  to  control  the  limits  of  the  hand- 
excavated  area,  there  will  be  some  overbreak.  The  vertical  surfaces 
should  be  covered  quickly  with  about  3  Inches  of  reinforced  shotcrete , 
as  the  excavation  is  made  in  vertical  layers,  to  seal  in  the  rock  mois¬ 
ture  and  larovide  some  structural  support. 

B24.  If  a  flume  with  a  50 -foot  interior  width,  or  5 6 -foot  exterior 
width,  were  to  be  constructed  normal  to  the  bridge,  or  parallel  to  the 
piers,  there  would  be  a  6 -foot  berm  on  either  side  of  the  flume  exca¬ 
vation  at  the  elevation  of  the  respective  bridge  pier  foundation.  A 
flume  with  a  40-foot  Interior  width,  or  46-foot  exterior  width,  if  con¬ 
structed  on  ii  skew,  would  require  a  width  of  66  feet  normal  to  the 
bridge.  This  would  be  tight  at  the  diametrically  opposite  pier  footing 
corners,  but  probably  could  be  constructed.  A  few  feet  smaller  would 
be  more  desirable. 

B25.  At  the  June  13  meeting,  it  was  decided  by  the  Buffalo  District 
that  the  District  would  investigate  the  hydraulic  design  of  the  flume. 

In  particular,  the  District  would  investigate  possible  changes  in  the 
flume  alignment  and  size.  The  results  of  the  District's  investigation 
were  submitted  to  GFCC  under  letter  dated  28  July  1978.  This  letter 
is  presented  in  Subappendix  B3 . 

B26,  At  the  June  13  meeting,  GFCC  also  explained  the  outcome  of 
their  Investigation  into  the  relocated  Baltimore  and  Ohio  Railroad  spur¬ 
line.  GFCC  concluded  that  there  were  many  problems  associated  with 
the  design  of  the  spurline  railroad  bridge  at  the  location  shown  on  the 
Phase  I  GDM  selection  plan.  With  the  flume  size  and  alignment  com¬ 
plication  added  to  the  spurline  turn-out-radius  difficulties,  the  con¬ 
cept  shown  on  the  Phase  I  GDM  selected  plan  is  virtually  Impossible 
to  achieve.  GFCC  recommended  an  alternative  location  for  the  spur- 
line  railroad  bridge.  At  this  location,  the  spurline  railroad  bridge 
would  cross  the  stream  about  500  feet  upstream  from  the  West  25th 
Street  bridge.  If  the  spurline  railroad  bridge  were  to  cross  the  mod¬ 
ified  channel  with  no  encroachment  of  the  waterway  opening  at  the 
sides,  it  would  be  about  200  feet  long  and  a  middle  pier  would  probably 
be  required.  At  the  June  13  meeting,  the  District  agreed  that  the  prob¬ 
lems  with  the  spurline  railroad  bridge  at  its  location  as  shown  on  the 
Phase  I  GDM  selected  plan  are  such  that  a  new  location  is  warranted. 
The  new  location  recommended  by  GFCC  was  approved  by  the  District . 
The  new  location  for  the  relocated  Baltimore  and  Ohio  Railroad  spur- 
line  is  shown  on  Plate  B3 .  Alternatives  for  the  spurline  railroad  bridge 
at  its  new  location  are  discussed  in  Section  J. 
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B2  7,  August  1978  Alignment  Study.  On  23  May  1978,  GFCC  request¬ 
ed  design  criteria  and  other  information  from  the  Chessle  System  re¬ 
garding  the  relocated  Baltimore  and  Ohio  Railroad  mainline  and  spur- 
line.  The  Chessie  System  responded  by  letter  dated  19  June  1978. 

Under  letter  dated  28  July  1978,  the  Buffalo  District  sent  to  GFCC  the 
results  of  the  District's  investigations  into  hydraulic  design  revisions. 
Each  of  these  letters  is  presented  in  Subappendix  B3 .  Criteria  for  the 
relocated  Baltimore  and  Ohio  Railroad  mainline  and  spurline  are  pre¬ 
sented  in  Subappendix  B2 . 

B28.  Based  on  the  Chessle  System  criteria  and  the  District's  revised 
hydraulic  design,  GFCC  made  an  alignment  study  of  the  floodway  chan¬ 
nel,  modified  channel,  diversion  channel,  and  relocated  Baltimore  and 
Ohio  Railroad  mainline  and  spurline.  The  first  alignment  that  had  to 
be  set  was  that  of  the  relocated  Baltimore  and  Ohio  Railroad  mainline 
and  spurline.  These  railroad  alignments,  particularly  that  of  the  reloca¬ 
ted  mainline,  are  key  features  of  the  project  in  that  they  have  a  direct 
affect  on  the  alignments  of  the  floodway,  modified,  and  diversion  chan¬ 
nels.  There  are  several  constraints  associated  with  the  relocated  main¬ 
line.  The  alignment  of  the  relocated  mainline  must  be  compatible  with 
the  adjacent  Norfolk  and  Western  Railroad  line.  The  beginning  and 
end  of  the  relocated  mainline  are  fixed,  and  the  location  of  the  main¬ 
line  at  the  West  25th  Street  bridge  is  also  fixed.  The  grades  at  the 
beginning  and  end  of  the  relocated  mainline  are  fixed,  and  the  grade 
at  the  West  25th  Street  bridge  is  also  fixed  in  that  it  is  desirable  to 
have  it  at  essentially  the  same  grade  as  the  Norfolk  and  Western  line. 
The  purpose  of  the  alignment  study  was  to  find  alignments  for  the  re¬ 
located  mainline  and  spurline  that  met  the  required  railroad  criteria, 
satisfied  the  various  constraints,  and  were  compatible  with  the  align¬ 
ments  of  the  floodway,  modified,  and  diversion  channels.  The  follow¬ 
ing  is  a  list  of  the  various  alignments  that  have  been  considered  for 
the  relocated  mainline  from  the  initial  Phase  I  GDM  alignment  to  the 
final  alignment  selected  as  a  result  of  these  studies. 

Relocated  Baltimore  and  Ohio  Railroad 
Mainline  Alignments  Considered 


Alignment  No. 

Description  and  References 

1. 

Phase  I  GDM  Selected  Plan.  Discussed  in 
Paragraphs  B17  and  B19.  Shown  on  Plate  Bl. 

2. 

April  1978  Alignment  Study.  Discussed  in 
Paragraph  B20. 

3. 

June  1978  Alignment  Study.  Discussed  in 
Paragraph  B26, 

4. 

August  1978  Alignment  Study-Line  A.  Dis¬ 
cussed  below.  Shown  on  Plate  B3 . 
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Relocated  Baltimore  and  Ohio  Railroad 

Mainline  Alignments  Considered 
(Continued) 

Alignment  No. 

Description  and  References 

5. 

August  1978  Alignment  Study-Line  B.  Discussed 
below.  Shown  on  Plate  B3. 

6. 

August  1978  Alignment  Study-Line  C.  Discussed 
below.  Shown  on  Plate  B3.  Selected  alignment. 

B29.  There  were  only  two  alignments  considered  for  the  relocated 
spurline.  The  alignment  as  presented  In  the  Phase  I  GDM  selected 
plan  and  the  alignment  as  recommended  by  GFCC  as  a  result  of  the 
June  1978  Alignment  Study  that  was  approved  by  the  Buffalo  District, 
Only  minor  revisions  will  be  required  to  this  alignment  in  order  to  tie 
it  into  the  selected  alignment  of  the  relocated  mainline.  The  following 
discussion  will,  therefore,  be  limited  to  the  relocated  mainline  study. 

B30.  The  line  A  alignment  of  the  relocated  mainline  was  layed  out. 

The  alignment  satisfied  all  the  required  railroad  criteria.  The  embank¬ 
ment  for  the  relocated  mainline  and  the  floodway  and  modified  channels 
were  then  plotted  on  cross  sections.  The  floodway  channel,  being  ad¬ 
jacent  to  the  relocated  mainline,  was  set  so  as  to  be  compatible  with 
the  relocated  mainline.  The  floodway  and  modified  channels  were  based 
on  the  Buffalo  District's  revised  hydraulic  design.  The  sections  showed 
that  there  were  conflicts  with  the  Norfolk  and  Western  Railroad.  Be¬ 
cause  of  cuts  required  to  the  left  of  the  relocated  Baltimore  and  Ohio 
Railroad  mainline,  the  Line  A  alignment  was  not  acceptable. 

B31.  In  an  attempt  to  eliminate  the  encroachment  on  the  Norfolk  and 
Western  Railroad,  the  Line  B  alignment  was  layed  out.  The  railroad 
embankment  for  the  Line  B  alignment,  along  with  the  floodway  and  modi¬ 
fied  channels,  were  plotted  on  cross  sections.  With  this  alignment, 
the  conflicts  with  the  Norfolk  and  Western  Railroad  were  eliminated. 
However,  the  alignment  was  too  far  to  the  right;  there  was  a  consider¬ 
able  amount  of  encroachment  on  Zoo  property  by  the  floodway  channel. 

B32.  In  an  attempt  to  resolve  the  conflicts  between  the  Zoo  property 
and  the  Norfolk  and  Western  Railroad,  the  Line  C  alignment  was  layed 
out.  Again,  the  railroad  embankment  and  floodway  and  modified  chan¬ 
nel  sections  were  plotted  on  cross  sections.  Results  showed  that  the 
alignment  was  acceptable.  The  Line  C  alignment  was,  therefore, 
selected. 

B33.  On  10  August  1978,  GFCC  submitted  to  the  Chessle  System, 
with  a  copy  to  the  Buffalo  District,  a  drawing  of  a  plan  and  profile  of 
the  alignments  selected  for  the  relocated  Baltimore  and  Ohio  Railroad 
mainline  and  spurline.  The  letter  of  transmittal  Is  Included  in 
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Appendix  B3.  Included  in  this  submission  to  the  Chessie  S/stem  were 

6  cross  sections  through  the  relocated  mainline,  floodway  channel, 
and  modified  channel.  Also,  included  In  the  submission  were  prelim¬ 
inary  drawings  for  the  relocated  mainline  and  spurline  railroad  bridges. 
Comments  from  the  Chessie  System  on  the  preliminary  submission  were 
submitted  to  GFCC  under  letter  dated  2  October  1978.  This  letter  is 
presented  in  Subappendix  B3.  Alternative  studies  on  the  mainline 
bridge  are  discussed  in  Section  I,  and  alternative  studies  on  the  spur¬ 
line  bridge  are  discussed  in  Section  J. 

B34.  As  part  of  this  alignment  study,  it  was  revealed  from  the  plot¬ 
ting  of  cross  sections  that  there  were  conflicts  between  the  floodway 
and  modified  channels.  The  problem  was  that  floodwater  from  the 
floodway  channel  would  spill  over  the  right  bank  of  the  floodway  chan¬ 
nel  into  the  modified  channel.  It  was  not  intended  in  the  Phase  I  GDM 
hydraulic  design  that  this  occur.  Revisions  to  the  hydraulic  design 
would,  therefore,  be  required.  On  22  August  1978,  GFCC  submitted 
to  the  Buffalo  District  a  general  plan,  profile  along  centerline  of  flood¬ 
way  channel,  and  a  total  of  29  cross  sections  through  the  relocated 
railroad  mainline,  floodway  channel,  and  modified  channel.  The  Dis¬ 
trict  revised  the  hydraulic  design  and  submitted  the  revisions  to  GFCC 
under  letter  dated  7  September  1978.  Both  the  22  August  and  7  September 
letters  are  presented  in  Subappendix  B3 .  It  was  necessary  for  the  Dis¬ 
trict  to  revise  the  project  design  in  order  to  meet  hydraulic  requirements. 
Revisions  were  limited  to  the  reach  of  the  project  between  the  end  of 
the  three-barrel  conduit  and  the  mainline  bridge  of  the  relocated 
Baltimore  and  Ohio  Railroad.  Referring  to  Plate  B3,  the  riprap  drop 
structure  that  was  located  at  Station  90+00F  was  moved  upstream 
200  feet  to  Station  92+OOF.  Downstream  from  this  drop  structure,  the 
natural  divide  between  the  floodway  and  modified  channels  was  elim¬ 
inated.  In  other  words,  the  confluence  between  the  floodway  and  mod¬ 
ified  channels  will  be  immediately  downstream  from  this  drop  structure. 
This  confluence  was  moved  upstream  about  400  feet  from  the  location 
shown  on  Plate  B3.  The  details  of  the  revisions  are  included  with  the 

7  September  letter  presented  in  Subappendix  B3 .  All  of  these  revisions 
will  be  considered  in  the  final  design.  A  significant  revision  is  in  the 
width  of  the  modified  channel  at  the  location  of  the  spurline  railroad 
bridge.  In  the  Phase  I  GDM,  the  bottom  width  of  the  modified  chan¬ 
nel  at  this  location  was  90  feet.  The  revised  bottom  width  is  116.5  feet. 
The  Increase  in  the  channel  width  will  affect  the  design  of  the  spur¬ 
line  railroad  bridge  as  well  as  increase  its  cost. 

B35.  September  1978  Alignment  Study.  This  study  dealt  solely  with 
the  diversion  channel  alignment.  Prior  to  this  study,  two  alignments 
for  the  diversion  channel  were  considered.  They  were  the  alignment 
in  the  Phase  I  GDM  selected  plan  and  the  alignment  from  the  April  1978 
Study,  As  discussed  previously,  the  topography  of  the  trash  pile  at 
the  ’•ight  bank  of  the  diversion  channel  has  changed  considerably  since 
the  area  was  surveyed  in  April  1977.  Revisions  to  the  alignment  of  the 
flume  were  made  by  the  District  as  noted  in  the  letter  from  the  District 


B15 


to  GFCC  dated  28  July  1978.  Revisions  to  the  diversion  channel  align¬ 
ment  were  necessary  because  of  the  change  in  topography  and  because 
of  the  change  in  the  flume  alignment.  The  diversion  channel  alignment 
Is  basically  controlled  by  three  factors:  the  flume  alignment,  the  re¬ 
located  railroad  mainline,  and  the  existing  Big  Creek  channel  at  the 
end  of  the  diversion  channel.  At  the  upstream  end  of  the  diversion 
channel  the  centerline  of  flume  and  centerline  of  diversion  channel 
are  coincident.  Downstream  of  the  flume,  the  left  side  of  the  diver¬ 
sion  channel  is  controlled  by  the  relocated  railroad  mainline.  At  the 
downstream  end,  the  diversion  channel  must  tie  into  the  existing 
Big  Creek  channel.  The  study  basically  involved  laying  out  an  align¬ 
ment  that  satisfied  all  these  constraints.  The  main  intent  was  to  keep 
the  alignment  of  the  diversion  channel  as  far  to  the  left  as  possible  in 
order  to  keep  the  quantity  of  excavated  trash  at  the  right  bank  to  a 
minimum.  On  15  September  1978,  GFCC  submitted  a  plan,  profile, 
and  sections  of  the  diversion  channel  to  the  Buffalo  District.  The  Dis¬ 
trict's  comments  on  this  submission  were  submitted  to  GFCC  under 
letter  dated  26  September  1978.  Alternatives  for  the  diversion  channel 
are  discussed  in  Sections  K  and  L. 

B36.  Aesthetic  and  Environmental  Effects.  There  is  little  difference 
in  the  aesthetic  and  environmental  effects  among  the  various  alignments 
considered.  The  aesthetics  and  environmental  effects  of  the  alternatives 
for  the  individual  features  of  the  project  are  discussed  in  the  sections 
where  the  alternatives  are  discussed. 

B37.  Selected  Alternative.  The  various  alignment  studies  are  not 
alternative  studies  In  the  sense  that  there  is  a  choice  among  them. 

The  various  alignment  studies  were  necessary  in  order  to  find  align¬ 
ments  of  the  principal  features  of  the  project  that  satisfied  criteria, 
satisfied  various  constraints,  and  were  also  compatible  with  other  pro¬ 
ject  features.  The  alignments  selected  satisfied  these  requirements. 

It  is  expected  that  some  minor  revisions  will  be  necessary  to  these 
alignments  during  final  design. 
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SECTION  D 


CHANNEL  SIDE  SLOPE  PROTECTION 


B38.  General.  Channel  side  slope  protection  will  be  required  at 
various  locations  along  the  project  In  order  to  prevent  scour  from  high 
water  velocity.  Specifically,  side  slope  protection  will  be  required 
at  the  following  locations: 

1.  Downstream  from  transition  at  the  upstream  end  of  the 
floodway  channel. 

2.  Along  certain  reaches  of  the  modified  channel. 

3.  Entrance  to  the  diversion  channel. 

4.  In  the  diversion  channel  downstream  from  the  flume. 

5  .  At  the  outlet  of  the  two-barrel  conduit . 

The  alternatives  considered  for  channel  side  slope  protection  are  rip¬ 
rap,  gabions,  and  goblmats,  each  on  a  layer  of  bedding  material.  Con¬ 
sideration  was  also  given  to  substituting  filter  cloth  for  bedding  mate¬ 
rial.  Protection  of  the  earthen  channel  bottom  will  only  be  required 
In  a  few  places  and  is  not  included  in  this  study.  However,  results 
of  this  study  on  side  slope  protection  would  also  be  applicable  to 
earthen  channel  bottom  protection.  Where  channel  bottom  protection 
will  be  required,  whatever  alternative  is  selected  for  the  side  slope 
protection  would  be  applicable  for  the  channel  bottom  la’otection.  Pro¬ 
tection  of  the  alr-slaklng  shales  on  the  project  Is  discussed  in  Sec¬ 
tion  M.  The  alternatives  considered  feasible  for  channel  side  slope 
protection  are  shown  on  Plate  B5 . 

B39.  Riprap  Protection.  Riprap  required  at  the  various  locations 
will  be  designed  In  accordance  with  EM  1110-2-1601,  Hydraulic  De¬ 
sign  of  Flood  Control  Channels,  and  ETL  1110-2-12  0,  Engineering  and 
Design  Additional  Guidance  for  Riprap  Channel  Protection.  Good  qual¬ 
ity  stone  is  available  In  the  Cleveland  area;  therefcare.  It  Is  not  antic¬ 
ipated  that  there  will  be  any  maintenance  required  over  the  life  of  the 
project.  Riprap  costs  were  determined  for  thicknesses  ranging  between 
12  and  36  Inches.  Increments  of  6  inches  were  used.  For  riprap  thick¬ 
nesses  24  Inches  and  larger,  a  12-inch  layer  of  riprap  would  be  placed 
beneath  the  upper  layer  of  riprap.  This  would  be  done  to  provide  a 
coarse  filter  between  the  upper  layer  of  riprap  and  the  bedding  material 
beneath.  Riprap  meeting  quality  and  placement  requirements  of  the 
specifications  can  be  expected  to  have  a  design  life  in  excess  of 
50  years. 
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B40.  Gabion  Protection.  Gabion  thicknesses  required  at  the  various 
locations  will  be  determined  by  computing  the  required  riprap  thickness 
at  the  various  locations.  The  gabion  thickness  required  will  be  de¬ 
termined  by  using  one -half  the  required  riprap  thickness.  This  relation¬ 
ship  Is  conservative,  as  determined  In  a  model  study  by  the  U.S.  Army 
Engineer  Waterways  Experiment  Station,  Vicksburg,  Mississippi,  for 
the  Fourmlle  Run  local  hood  control  project  of  the  Baltimore  District, 
Corps  of  Engineers  (Reference  B6).  This  relationship  has  also  been 
used  on  other  projects  within  the  Baltimore  District.  Gabions  are  man¬ 
ufactured  In  6-,  9-,  12-,  18-,  and  36-lnch  thicknesses.  The  6-lnch 
thick  gabions  have  galvanized -steel  wire.  The  9 -inch  thick  gabions 
have  polyvinyl -chloride  (PVC)  coated  galvanlzed-steel  wire.  The  other 
sizes  are  available  with  either  PVC  coated  or  galvanlzed-steel  wire. 

The  PVC  coated  gabion  baskets  are  reported  to  have  a  design  life  in 
excess  of  50  years.  The  galvanized  gabion  baskets  are  reported  to 
have  a  shorter  design  life.  The  galvanizing  Is  subject  to  abrasion  and 
deterioration.  As  the  gabions  would  be  filled  with  stone  that  would 
have  the  same  quality  of  riprap,  the  PVC  coated  gabions  would  provide 
protection  in  excess  of  50  years  without  anticipated  maintenance.  As 
the  stone  size  for  all  gabions  is  relatively  small,  the  gabions  are  us¬ 
ually  compatible  with  a  single-stage  filter. 

B41.  Goblmat  Protection.  The  Gobimat  system  (Reference  B7)  of 
soil  erosion  control  was  developed  In  the  Netherlands  In  the  mld-1960's 
to  combat  the  erosion  problems  native  to  that  country.  The  Goblmat 
svstem  consists  of  concrete  Gobi  blocks  bonded  to  a  woven  filter  cloth. 
Gobi  blocks  are  glued  to  the  filter  cloth  with  a  two  component  chemical¬ 
ly  Inert  polyurethane,  on  a  special  Gobimat  machine.  The  glue  Is  a 
construction  expedient  to  aid  in  the  placement  of  the  blocks .  The  In¬ 
tegrity  of  the  glue  is  not  required  for  the  In-place  system  to  function 
properly.  The  Gobi  blocks  are  not  attached  to  each  other.  The  spe¬ 
cially-tapered  blocks  remain  flexible ,  conforming  to  the  contour  of 
the  base.  According  to  the  manufacturer's  literature,  the  Goblmat 
system  Is  fully  resistant  to  corrosion  from  both  biochemical  and  bac¬ 
teriological  sources,  and  the  blocks  shield  the  filter  cloth  from  the 
sun  thereby  avoiding  deterioration  by  ultraviolet  rays .  The  filter  cloth 
Initially  allows  the  fines,  directly  behind  the  filter,  to  wash  out  until 
a  natural  graduated  filter  bed  is  built  up.  It  is  significant  to  note  that 
the  manufacturer  states  that  very  fine  soils  may  need  some  form  of 
supplementary  filter.  This  supplementary  filter  could  be  a  layer  of 
medium  to  coarse  sand  to  promote  the  development  of  a  natural  graded 
filter  beneath  the  filter  cloth.  An  alternative  treatment  Is  to  apply  a 
non-woven  type  of  filter  blanket  to  the  soli  Immediately  beneath  the 
Gobimat.  Further  discussion  of  filter  cloth  Is  given  In  Paragraph  B45. 

B42.  Available  literature  on  the  Goblmat  system  does  not  address 
the  estimated  design  life  of  the  Gobimat  system.  For  an  alternative 
study  on  side  slope  protection,  the  design  life  of  the  alternatives  Is 
an  important  factor.  As  noted  previously,  the  Goblmat  system  was  de¬ 
veloped  In  the  Netherlands  In  the  mid- 196  O' s.  The  Goblmat  system 
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was  Introduced  Into  the  United  States  In  the  early-1970's .  It  Is,  there¬ 
fore,  a  relatively  new  system  that  has  not  withstood  the  test  of  time. 

The  design  life  of  the  Gohlmat  system,  therefore,  can  only  be  assumed. 
For  the  purpose  of  these  alternative  studies,  the  design  life  will  be  as¬ 
sumed  to  be  50  years. 

B43 ,  Although  the  manufacturer  supplied  Information  concerning  the 
protection  provided  by  the  various  sizes  of  Goblmats.  The  Information 
did  not  correlate  with  the  Corps  of  Engineers  design  method  for  riprap. 

A  request  for  further  information  from  the  manufacturer  was  not  received. 
Based  on  the  limited  information  from  the  manufacturer,  the  smallest 
size  of  Gobimat  was  assumed  equivalent  to  12  inches  of  riprap.  It 
should  be  noted  that  the  Gobi  block  shape  has  been  recently  changed 
by  the  manufacturer,  and  no  model  tests  or  experience  data  Is  avail¬ 
able  to  support  claimed  erosion  resistance. 

B44.  Bedding  Material.  Bedding  material  is  required  beneath  riprap 
and  gabions  that  are  founded  on  soli.  Because  of  the  alr-slaklng 
characteristic  of  the  shale  at  the  project  site,  bedding  material  will 
also  be  required  beneath  riprap,  gabions,  and  Goblmats  that  are  placed 
on  rock.  The  bedding  material  acts  as  a  filter  to  prevent  piping.  The 
bedding  material  Is  a  well  graded  sand-gravel  mixture  designed  to  be 
compatible  with  the  gradation  of  the  foundation  soil  gradation  and  the 
riprap  or  gabion  stone  gradation.  Specifications  will  require  that  the 
bedding  material  consist  of  sand,  gravel,  or  crushed  stone  composed 
of  tough,  durable  particles.  Its  design  life  Is  usually  in  excess  of 
the  design  life  of  riprap  or  gabions. 

B45.  Filter  Cloth.  Filter  cloth  is  a  substitute  fear  bedding  material. 
The  cloth  consists  of  a  nylon  or  other  polymer  of  negligible  thickness 
with  a  fine  mesh  woven  through  the  cloth.  The  mesh  allows  drainage 
while  containing  the  fines  of  the  soil.  The  cloth  Is  subject  to  deteri¬ 
oration  when  exposed  to  sunlight  and  is  also  subject  to  puncture.  The 
design  life  would  be  less  than  that  of  bedding  material.  Available  de¬ 
sign  criteria  for  filter  cloth  was  taken  from  the  Instructions  for  CE-1310, 
Guide  Specifications  for  Filter  Cloth,  May  1973.  For  the  very  fine  soils 
encountered  throughout  the  project,  the  filter  cloth  should  have  an 
open  area  between  4  and  10  percent  and  an  equivalent  opening  size 
(EOS)  between  U.S.  Standard  Sieve  Nos.  70  and  100.  The  Gobimat 
manufacturer  recommends  a  secondary  filter  for  very  fine  soils,  al¬ 
though  the  guide  specification  Instructions  do  not  require  a  secondary 
filter . 

B46 .  Filter  cloth  has  a  number  of  disadvantages .  It  is  a  relatively 
new  product,  and  Its  design  life  is  untested.  Although  relatively  easy 
to  place ,  filter  cloth  Is  subject  to  puncture  If  sharp  rocks  are  placed 
on  it  or  If  It  Is  placed  on  sharp  rocks.  According  to  the  guide  spec¬ 
ifications  ,  some  of  the  weaker  filter  cloths  are  required  to  have  a  layer 
of  cushioning  sand  placed  over  them  to  protect  the  cloth . 
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B47.  As  discussed  In  Paragraph  B44,  bedding  material  will  be  required 
beneath  riprap,  gabions,  and  Goblmats  that  will  be  placed  on  the  alr- 
slaklng  shale .  If  filter  cloth  were  used  as  a  substitute  for  bedding 
material.  It  would,  therefore,  also  have  to  be  placed  on  the  alr-slaklng 
shale .  When  first  excavated ,  the  shale  will  be  relatively  solid  with 
many  sharp  points .  If  filter  cloth  were  placed  on  the  rock  surface 
shortly  after  excavation ,  the  sharp  rock  would  puncture  the  filter  cloth . 

A  cushion  of  bedding  material  placed  over  the  rock  surface  would  pro¬ 
tect  the  filter  cloth.  However,  If  bedding  material  were  placed  on  the 
rock  surface,  then  the  bedding  material  would  act  as  filter  and  the  fil¬ 
ter  cloth  would  serve  no  useful  function.  It  would  not  be  practical  to 
wait  for  the  shale  to  alr-slake  before  placing  the  filter  cloth  for  several 
reasons .  It  would  delay  the  contractor  and  complicate  his  construction 
schedule.  Also,  erosion  of  the  alr-slaklng  shale  as  well  as  erosion  of 
the  soil  above  the  excavated  rock  surface  would  occur,  which  would  be 
undesirable.  Normal  practice  is  to  complete  the  slope  protection  as 
soon  as  possible  after  the  channel  is  excavated. 

B48.  Placing  bedding  material  on  the  rock  surface  and  using  filter 
cloth  on  the  soil  surface  above  the  rock  surface  would  be  possible  but 
not  practical.  Hrior  to  placing  bedding  material  on  the  rock  surface, 
the  overburden  and  rock  surfaces  would  be  on  the  same  plane.  If  bed¬ 
ding  material  were  placed  on  the  rock  surface  and  filter  cloth  on  the 
overburden  surface ,  the  finished  riprap  car  gabion  surface  would  not  be 
on  the  same  plane .  There  would  be  a  small  berm  at  the  top  of  the  bed¬ 
ding  material.  Although  this  would  be  acceptable  hydraulically,  It 
would  complicate  the  channel  template  and,  therefore,  complicate  the 
hydraulic  design.  Aesthetically,  it  would  be  undesirable.  In  order  to 
keep  the  finished  surface  on  the  same  plane,  the  overburden  surface 
could  be  backfilled  with  an  earthen  material  prior  to  placing  filter  cloth. 
However,  this  would  negate  any  cost  advantage  that  the  filter  cloth 
would  provide  on  earthen  slopes. 

B49.  Except  when  used  with  Goblmats,  filter  cloth  was  not  considered 
a  practical  alternative  for  the  Big  Creek  Project;  and  It  was  not  develop¬ 
ed  further.  If  It  were  not  for  the  problems  associated  with  the  alr-slak¬ 
lng  shale,  the  filter  cloth  alternative  would  have  been  developed  further. 

B50.  Cost  Comparison.  Costs  per  100  square  yards  of  channel  side 
slope  were  computed  for  riprap  and  gabion  protection  on  6  Inches  of  bed¬ 
ding.  Costs  were  also  computed  for  Goblmat  protection.  As  noted  pre¬ 
viously,  both  filter  cloth  and  6  Inches  of  bedding  will  be  required  with 
Goblmats.  A  cost  comparison  for  the  alternatives  for  channel  side  slope 
protection  is  presented  in  Table  B3 .  Maintenance  costs  were  not  in¬ 
cluded  in  the  cost  estimates.  They  would  essentially  be  the  same  for 
both  the  riprap  and  gabions  scheme  and  would,  therefore,  not  change 
the  results  of  the  cost  comparison  of  these  two  schemes .  Maintenance 
costs  for  Goblmats  were  not  available  from  the  manufacturer  and  were , 
therefore,  not  Included  in  the  cost  estimates.  It  is  believed,  however, 
that  over  the  50-year  life  of  the  project  the  maintenance  costs  for 


Goblmats  would  be  greater  than  that  for  riprap  or  gabions .  Including 
maintenance  costs  in  the  cost  estimate  for  Goblmats  would  only  make 
the  Goblmats  more  undesirable  when  compared  with  riprap  and  gabions. 
The  cost  estimates  are  based  on  September  1978  prices.  Cost  estimate 
computations  are  presented  In  Subappendix  B1 . 


TABLE  B3 

COST  COMPARISON 
CHANNEL  SIDE  SLOPE  PROTECTION 


Item  No. 

(Costs  Per  100  Square  Yards  of  Slope  Protection) 

12-Inch  18-Inch  24-Inch  30-Inch 
Description  Riprap  Riprap  Riprap  Riprap 

36 -Inch 
Riprap 

(1) 

Riprap  on  6"  bed¬ 
ding  material 

$1,820 

$2,280 

$4,350 

$4,980 

$5,620 

(2) 

Equivalent  size 
gabions  on  6" 
bedding  material 

1,840 

2,580 

3,150 

4,530 

4,530 

(3) 

Equivalent  gob- 
imats  on  filter 
cloth  and  6" 
bedding  material 

2,790 

Cost  Comparison, 
Ratio  of: 

Cost(2)  to  Cost(l) 

1.01 

1.13 

0.72 

0.91 

0.81 

Cost(3)  to  Cost(l) 

1.53 

* 

- 

- 

B51.  Aesthetics  and  Environmental  Effects.  Aesthetically,  rljarap 
Is  preferred  to  gabions.  Riprap  has  a  slight  edge  on  gabions  In  that  It 
would  have  a  more  natural  appearance.  Goblmats  would  be  the  least 
desirable  alternative  because  of  its  unnatural  appearance.  Environ¬ 
mentally,  if  each  alternative  protects  the  side  slope  as  designed, 
there  would  be  no  difference  environmentally  among  the  alternatives. 
However,  riprap  Is  a  proven  material  when  compared  with  gabions  or 
Goblmats.  Considering  the  fact  that  the  project  Is  designed  for  a 
50-year  life.  If  all  other  considerations  are  equal,  riprap  protection 
would  be  the  preferable  choice. 


B52 .  Selected  Alternative .  Riprap  protection  Is  selected  In  those 
areas  where  12-  or  18-lnch  thick  riprap  Is  required  as  slope  protection. 
The  riprap  Is  aesthetically  better  and  the  most  economical.  In  those 


areas  which  require  more  than  an  18 -inch  thick  layer  of  riprap,  gabions 
are  selected  as  the  more  economical  measure.  The  slight  decrease  in 
aesthetic  quality  provided  by  the  gabions  should  not  provide  a  substan¬ 
tial  detriment  to  the  project.  The  Gobimats  are  more  expensive  than  the 
other  alternatives  and  sufficient  data  concerning  their  performance  is 
not  available. 


SECTION  E 


STRUCTURE  AT  UPSTREAM  END  OF  PROJECT 


B53.  General .  The  reinforced  concrete  structure  at  the  upstream  end 

of  the  project  will  divert  flows  from  Big  Creek  into  the  floodway  chan¬ 
nel.  This  structure,  as  proposed  In  the  Phase  I  GDM,  Is  described  In 
Section  B.  The  total  length  of  the  structure  will  be  550  feet,  and  Its 
bottom  width  will  vary  from  100  feet  to  130  feet.  The  chute -transition 
at  the  downstream  end  of  the  structure  is  designed  as  a  stilling  basin. 
The  200-foot  long  transition,  at  the  end  of  the  structure  between 
Stations  114+80F  and  112+80F,  Is  basically  the  stilling  basin  proper; 
however.  It  will  be  referred  to  as  a  transition  In  these  alternative  stud¬ 
ies.  This  transition  will  be  130  feet  wide  at  Station  114+80F  and 
100  feet  wide  at  Station  112+80F,  where  the  100-foot  wide  downstream 
floodway  channel  will  start.  The  upstream  350  feet  of  the  structure, 
between  Station  118+30F  and  114+80F,  provides  entrance  control  and 
grades  sufficiently  steep  to  create  good  hydraulic  jump  conditions.  The 
structure  Is  also  to  be  used  as  a  roadway  for  John  Nagy  Boulevard.  The 
structure  will  have  to  be  designed  so  traffic  can  pass  to  roads  which 
enter  at  approximately  Station  114+OOF  normal  to  the  structure  at  both 
the  right  and  left  sides.  As  proposed  In  the  Phase  I  GDM,  the  walls 
of  the  transition  are  vertical  upstream  of  Station  114+80F.  Downstream 
of  Station  114+80F,  the  walls  warp  from  vertical  at  Station  114+80F  to 
IV  on  2.5H  at  Station  112+80F.  The  road  that  enters  the  transition  on 
the  left  extends  steeply  upward  beyond  the  transition  such  that  any 
water  In  the  stilling  basin  would  not  create  a  significant  flood  hazard. 
The  road  that  enters  on  the  right  of  the  transition  extends  across  the 
Big  Creek  floodplain  to  the  zoo.  Although  not  addressed  specifically 
In  the  Phase  I  GDM,  some  means  has  to  be  provided  to  prevent  flood- 
waters  from  passing  through  the  opening  In  the  right  transition  wall. 
Alternative  studies  for  access  to  the  Zoo  from  John  Nagy  Boulevard  are 
presented  In  Section  F. 

B54.  Constraints .  As  noted  above,  the  structure  at  the  upstream 
end  of  the  project  will  be  used  as  a  roadway  for  John  Nagy  Boulevard. 

In  addition  to  satisfying  hydraulic  requirements ,  the  structure  must 
also  be  designed  to  satisfy  roadway  requirements.  As  far  as  these 
alternative  studies  are  concerned,  the  main  hydraulic  criterion  that 
must  be  met  Is  that  the  water  surface  profile  at  the  downstream  and  up¬ 
stream  ends  of  the  structure  must  remain  essentially  the  same  as  pre¬ 
sented  In  the  Phase  I  GDM.  Because  of  the  roadway  requirements,  al¬ 
ternatives  involving  a  concrete  drop  structure,  a  gabion  drop  structure, 
a  stilling  basin  with  baffle  blocks,  or  a  rlprapped  lined  channel  could 
not  be  considered.  Alternatives  available  for  this  structure  are  further 
limited  because  of  the  existing  two-barrel  conduit  located  Immediately 
under  the  structure .  The  two-barrel  conduit  Is  constructed  of  reinforc¬ 
ed  concrete,  and  it  extends  under  about  a  230-foot  reach  of  the  struc¬ 
ture  at  the  upstream  end.  Other  constraints  that  limit  the  alternatives 
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Include  the  piers  of  the  Fulton  Avenue  bridge  at  the  left  side,  the  out¬ 
let  structure  of  the  two-barrel  conduit  on  the  right  side,  and  the  hill¬ 
side  cut  at  the  right  side  at  the  upstream  end  of  the  structure.  Although 
alternatives  are  limited  for  the  structure  as  a  whole,  there  Is  an  al¬ 
ternative  for  the  200-foot  long  transition  at  the  downstream  end  of  the 
structure . 

B55.  Transition  with  Weurped  Side  Slopes  (Phase  I  GDM  Scheme).  A 
transition  with  warped  side  slopes  was  proposed  In  the  Phase  1  GDM. 

This  transition  Is  described  In  Section  B.  This  transition  was  consider¬ 
ed  as  one  of  the  alternatives,  and  a  cost  was  determined  for  It.  The 
Phase  I  GDM  scheme  Is  shown  on  Plate  B6. 

B56.  Transition  with  Vertical  Sides  (Alternative  Scheme).  This  al¬ 
ternative  provides  vertical  walls  along  the  entire  transition  from 
Station  114+80F  to  Station  112+80F.  The  transition  narrows  from  130  feet 
at  Station  114+80F  to  90  feet  at  Station  113+80F.  Between  Stations  113+80F 
and  112+80F,  the  bottom  width  remains  constant.  At  Station  112+80F, 
the  transition  ends  and  the  section  changes  abruptly  to  a  trape¬ 
zoidal  channel  with  a  bottom  width  of  100  feet  and  IV  on  2.5H  side 
slopes.  Vertical  side  walls  In  stilling  basins  are  recommended  In 
Paragraph  25a  of  EM  1110-2-1602,  Hydraulic  Design  of  Reservoir  Out¬ 
let  Structures.  Walls  with  as  little  as  4V  on  IH  batter  can  create  eddy 
problems  (Reference  B3).  Abrupt  changes  at  the  end  of  stilling  basins 
have  proved  effective  in  reducing  turbulence,  as  determined  by  model 
test  of  the  Tioga  Stilling  Basin,  Tloga-Hammond  Lakes  Project  (Ref¬ 
erence  B4).  This  geometry  was  also  recommended  by  OCE  for  various 
stilling  basins  and  drop  structures  Incorporated  In  the  Tyrone  Flood  Con¬ 
trol  Project  for  the  U.S.  Army  Engineer  District,  Baltimore.  This  alter¬ 
native  Is  shown  on  Plate  B7. 

B57.  Cost  Comparison  of  Transition  Schemes.  Construction  costs 
were  estimated  for  both  the  Phase  I  GDM  scheme  and  the  alternative 
scheme.  A  cost  comparison  Is  presented  in  Table  B4 .  The  cost  esti¬ 
mates  are  based  on  September  1978  prices.  Both  schemes  would  have 
a  project  life  In  excess  of  50  years.  Maintenance  costs  are  not  In¬ 
cluded  In  the  cost  estimates.  They  would  essentially  be  the  same  for 
both  schemes ,  and  would ,  therefore ,  not  change  the  results  of  the  cost 
comparison.  A  cost  comparison  Is  presented  In  Table  B4.  Cost  com¬ 
putations  are  presented  In  Subappendix  Bl. 

TABLE  B4 

COST  COMPARISON 

TRANSITION  AT  UPSTREAM  END  OF  PROTECT 
Alternative  Construction  Cost 

Phase  I  GDM  Scheme  $579,000 

443,000 


Alternative  Scheme 
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B58.  The  alternative  scheme  is  estimated  to  cost  $136,000  less  than 
the  Phase  I  GDM  Scheme.  The  major  reason  for  the  cost  difference  Is 
that  there  Is  considerably  less  concrete  required  for  the  alternative 
scheme  than  for  the  Phase  I  GDM  Scheme,  Additionally,  less  rein¬ 
forcing  steel  and  excavation  would  be  required  for  the  alternative 
scheme, 

B59.  Aesthetics  and  Environmental  Effects  of  Transition  Schemes. 

The  aesthetics  of  either  transtlon  scheme  would  be  almost  Identical, 
Although  the  Phase  I  GDM  scheme  would  have  a  slightly  higher  height 
of  wall,  the  differences  In  aesthetics  would  be  negligible.  Planting 
could  be  used  adjacent  to  either  structure  to  diminish  the  visual  Im¬ 
pact  from  the  Zoo.  There  may  be  a  slight  advantage  aesthetically  In 
the  Phase  I  GDM  scheme  for  vehicular  traffic  on  John  Nagy  Boulevard. 
The  alternative  scheme  converges  more  rapidly  than  the  Phase  I  GDM 
scheme.  Traffic  traveling  north  on  John  Nagy  Boulevard  would  be  less 
likely  to  confuse  the  alternate  scheme  transition  with  the  road.  The 
environmental  Impacts  of  both  schemes  would  be  almost  Identical.  Al¬ 
though  slightly  less  excavation  Is  required  for  the  alternative  scheme, 
the  excavation  for  either  scheme  would  be  In  the  dry.  During  construc¬ 
tion,  adverse  environmental  effects  could  be  expected  for  both  schemes 
however,  these  could  be  minimized  through  the  use  of  good  construc¬ 
tion  practices  and  appropriate  environmental  protection  measures.  No 
significant  long  term  environmental  Impacts  are  anticipated  for  either 
scheme . 

B60.  Selected  Alternative  for  Transition .  The  alternative  scheme 
Is  the  selected  scheme .  It  offers  Improved  hydraulic  conditions  at  a 
significant  savings  In  cost.  The  aesthetic  and  environmental  Impacts 
of  either  scheme  are  almost  Identical  and,  therefore,  are  not  a  con¬ 
sideration  for  selecting  one  scheme  over  the  other. 
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SECTION  F 


ACCESS  TO  ZOO  FROM  JOHN  NAGY  BOULEVARD 


B61.  General .  The  hydraulic  structure  at  the  upstream  end  of  the 
project,  as  discussed  In  Section  E,  will  be  used  as  a  highway,  John 
Nagy  Boulevard.  Vehicular  access  must  be  provided  from  John  Nagy 
Boulevard  to  the  Zoo  access  road  at  the  right  of  the  structure.  Ve¬ 
hicular  traffic  will  have  to  pass  through  the  opening  In  the  right  wall 
of  the  transition.  Two  alternatives  were  considered:  an  access  road 
with  stoplogs  and  an  access  road  with  no  closure  facilities.  For  both 
alternatives,  the  widths  of  the  access  roads  will  be  24  feet  with 
6 -foot  shoulders  for  a  total  width  of  36  feet.  The  width  of  the  existing 
Zoo  roadway  Is  24  feet.  The  alternatives  are  shown  on  Plate  B8. 

B62.  Access  Road  With  Stoplogs.  This  alternative  would  require 
about  120  feet  of  access  road,  and  it  would  require  stoplogs  for  block¬ 
ing  off  the  opening  In  the  transition  wall.  The  height  of  wall  at  the 
opening  will  be  12  feet .  From  the  grade  at  the  transition  slab ,  the 
access  road  would  rise  about  3  feet  where  It  would  tie  Into  the  existing 
Zoo  road.  Vertical  curves  would  be  provided  along  the  access  road. 
Aluminum  stoplogs  would  be  provided,  and  they  would  fit  Into  slots 
constructed  In  the  transition  wall.  A  drainage  system  would  be  pro¬ 
vided  to  drain  the  landward  side  of  the  stoplogs  when  the  stoplogs  are 
In  place.  There  are  some  advantages  to  this  alternative.  Hydrauli¬ 
cally,  if  the  transition  scheme  with  vertical  side  walls,  as  described 
In  Paragraph  B56,  Is  selected  for  final  design,  the  stoplogs  would  pro¬ 
vide  a  relatively  smooth  wall  along  the  transition.  This  would  not  be 
the  case  If  the  transition  with  warped  side  slopes  is  selected.  Less 
land  would  be  required  for  this  alternative  than  for  the  access  road 
with  no  closure  facilities.  This  alternative  has  a  number  of  disad¬ 
vantages.  A  rapid  Increase  In  flows  during  floods  can  be  expected  for 
Big  Creek.  Therefore,  to  be  assured  of  continuous  flood  protection, 
the  stoplogs  would  have  to  be  kept  In  place,  except  when  access  to 
the  Zoo  Is  needed.  The  stoplogs  would  have  to  be  removed  for  snow¬ 
plowing  ,  or  a  front  end  loader  would  have  to  be  used  to  remove  snow 
from  the  landward  side  of  the  stoplogs.  Each  stoplog  would  weigh 
about  300  lbs.  About  24  stoplogs  would  be  required  to  completely 
block  the  opening.  The  stoplogs  would  have  to  be  handled  by  a  crane 
or  other  similar  equipment.  As  the  local  sponsor  would  be  responsible 
for  Installing  the  stoplogs,  there  would  probably  be  a  tendency  to 
leave  them  out  for  a  longer  period  of  time  than  would  be  desirable.  If 
the  stoplogs  were  not  In  place  when  a  flood  occurred,  the  flood  con¬ 
trol  project  would  only  provide  protection  for  very  low  flows  In  the 
floodway.  Because  of  the  operational  aspects,  this  alternative  would 
be  an  Inconvenience  to  the  Zoo.  Except  for  maintenance  of  the  road, 
no  significant  maintenance  Is  anticipated  over  the  50  year  design  life 
of  the  project. 
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B63.  Access  Road  With  No  Closure  Facilities.  This  alternative 
would  require  about  255  feet  of  access  road.  From  the  grade  at  the 
transition  slab,  the  access  road  would  rise  on  a  12  percent  grade  to 
an  elevation  equal  to  the  top  of  the  transition  wall .  The  horizontal 
alignment  would  follow  the  alignment  of  the  existing  Zoo  road.  Along 
this  length  of  the  access  road,  concrete  walls  would  extend  along  both 
sides  to  prevent  floodwaters  In  the  transition  from  flowing  onto  the  Big 
Creek  floodplain.  Compacted  backfill  would  be  placed  behind  the  walls. 
The  freeboard  used  In  the  design  of  the  transition  would  also  be  used 
In  the  design  of  the  access  road  and  associated  walls.  After  the  road 
reaches  Its  apex,  It  would  descend  on  a  12  percent  grade  and  tie  Into 
the  existing  Zoo  road.  The  access  road  would  be  mostly  on  fill.  Ver¬ 
tical  curves  would  be  provided  along  the  access  road.  This  alternative 
has  some  disadvantages.  The  grades  are  quite  steep,  especially  for 
winter  conditions.  However,  as  snow  removal  and  cindering  would  be 
necessary  even  without  the  flood  control  project,  this  Is  not  considered 
a  major  problem.  Hydraulically,  this  alternative  would  leave  an  un¬ 
desirable  opening  In  the  transition  wall.  Compared  with  the  access 
road  with  stoplogs.  It  would  also  require  considerably  more  land.  This 
alternative  has  several  advantages  when  compared  with  the  access  road 
with  stoplogs.  Snow  removal  would  be  easier.  The  access  road  could 
be  used  continuously  without  the  Inconvenience  of  removing  and  re¬ 
installing  stoplogs.  Also,  it  would  be  Impossible  to  cause  flooding  In 
the  Zoo  area  by  leaving  stoplogs  out.  Except  for  maintenance  of  the 
access  road,  no  maintenance  Is  anticipated  over  the  50  year  design 
life  of  the  project. 

B64.  Cost  Comparison.  Initial  costs  were  estimated  for  each  alter¬ 
native.  Based  on  a  50-year  project  life  and  5-3/8  percent  Interest,  the 
Initial  costs  were  converted  to  an  average  annual  cost.  For  the  alter¬ 
native  with  stoplogs.  It  was  assumed  that  the  access  road  would  be 
used  on  an  average  of  once  every  two  weeks.  Based  on  this  assumption, 
the  annual  cost  of  removing  and  re-lnstalllng  the  stoplogs  was  estimat¬ 
ed.  This  annual  cost  was  added  to  the  above  average  annual  cost  to 
determine  the  estimated  total  annual  cost.  Road  maintenance  costs 
were  not  included  in  the  cost  estimates.  They  would  essentially  be  the 
same  for  both  alternatives  and  would,  therefore,  not  change  the  results 
of  the  cost  comparison.  Right-of-way  costs  were  not  Included  in  the 
cost  estimates  as  the  property  belongs  to  the  local  sponsor,  and  be¬ 
cause  right-of-way  costs  would  not  change  the  results  of  the  cost  com¬ 
parison.  A  cost  comparison  for  the  two  alternatives  is  presented  in 
Table  B5.  The  cost  estimates  are  based  on  September  1978  prices.  Cost 
estimate  computations  are  presented  in  Subappendix  Bl. 
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TABLE  B5 


COST  COMPARISON 

ACCESS  TO  ZOO  FROM  JOHN  NAGY  BOULEVARD 

Access  Road  Access  Road  With 

Description  _  With  Stoplogs  No  Closure  Facilities 


Initial  Cost 

$93,300 

$92,000 

Initial  Cost  Converted 

to  Average  Annual  Cost 

5.410 

5,330 

Annual  Operating  Cost 

2,000 

-0- 

Total  Average  Annual  Cost 

$  7.410 

$  5,330 

B65.  Aesthetic  and  Environmental  Effects.  Because  the  access  road 
with  stoplogs  would  have  virtually  no  visual  Impact  beyond  the  transi¬ 
tion,  It  would  be  preferable  aesthetically.  Although  the  access  road 
with  no  closure  facilities  has  aesthetic  disadvantages,  these  could  be 
diminished  by  selective  planting.  Because  of  the  larger  amount  of 
earthwork  that  would  be  required,  the  access  road  with  no  closure  facil¬ 
ities  would  have  a  greater  environmental  Impact  during  construction  than 
the  access  road  with  stoplogs.  Proper  construction  methods  and  appro¬ 
priate  environmental  protection  measures  would  reduce  the  environmental 
Impact  during  construction.  After  the  project  Is  completed,  the  environ¬ 
mental  Impact  would  essentially  be  the  same  for  both  alternatives. 

B66.  Selected  Alternative .  Although  the  access  road  with  no  closure 
facilities  has  some  disadvantages.  It  Is  believed  that  the  advantages 
considerably  outweigh  the  disadvantages.  Its  average  annual  cost  Is 
considerably  lower  than  the  average  annual  cost  of  the  access  road  with 
stoplogs.  Since  there  would  be  no  closure  facilities  involved,  there 
would  be  no  chance  of  floodwaters  entering  the  Zoo  through  the  opening 
In  the  transition  wall.  Overall,  it  would  just  make  for  a  more  conve¬ 
nient  access  for  Zoo  personnel.  The  access  road  with  no  closure  facil¬ 
ities  Is,  therefore,  selected  for  final  design. 
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SECTION  G 


LEVEE 


B67,  Levee  Description.  Although  not  specifically  detailed ,  It  was 
Intended  In  the  Phase  I  GDM  to  provide  a  levee  along  the  right  bank  of 
the  floodway  channel  at  the  upstream  end  of  the  project.  The  levee 
would  start  at  the  end  of  the  reinforced  concrete  transition,  and  it  would 
extend  downstream  about  800  feet.  The  levee  would  have  a  top  width 
of  10  feet,  and  Its  side  slopes  would  be  IV  on  2.5H.  The  left  side 
slope  would  be  coincident  with  the  excavated  slope  of  the  floodway  chan¬ 
nel.  Measured  from  the  existing  ground  line,  the  average  height  of  the 
levee  would  be  about  5  feet  and  the  maximum  height  would  be  about 
8  feet .  One  foot  of  stripping  would  be  performed  prior  to  placing  the 
levee .  An  exploratory  and  cutoff  trench  would  be  provided  along  the 
centerline  of  the  levee.  The  trench  would  be  6  feet  deep,  and  it  would 
have  a  bottom  width  of  10  feet  and  IV  on  IH  side  slopes.  The  levee 
would  be  seeded  on  each  side  slope  and  on  its  top.  The  top  of  the 
levee  would  be  3.0  feet  above  design  water  surface.  A  typical  levee 
section  Is  shown  on  Plate  B9. 

B68.  Floodwall  as  Alternative.  An  alternative  to  a  levee  is  a  flood- 
wall.  The  construction  of  a  levee,  of  the  height  required  for  this  pro¬ 
ject,  Is  generally  lower  per  linear  foot  of  protection  than  a  concrete 
floodwall  of  similar  height.  However,  a  levee  Is  wider  and  requires  the 
taking  of  more  property  for  construction  purposes  than  is  required  for  a 
concrete  floodwall.  The  choice  between  use  of  one  over  the  other  is, 
therefore,  based  on  the  lowest  total  of  construction  cost,  plus  property 
cost  per  linear  foot  of  protection. 

B69.  A  floodwall  was  considered  as  an  alternative  to  the  levee,  and 
It  was  based  on  design  requirements  specified  In  EM  1110-2-2501.  The 
top  of  the  floodwall  would  be  2 .0  feet  above  design  water  surface.  As 
with  the  levee,  the  floodwall  would  be  about  800  feet  long.  Measured 
from  its  base,  the  average  height  of  floodwall  would  be  8  feet  and  the 
maximum  height  would  be  11  feet.  The  base  of  the  floodwall  would  be 
set  4.0  feet  below  the  existing  ground  line.  A  toe  drain  would  be  pro¬ 
vided  at  the  landslde .  Rubber  waterstops  would  be  provided  at  the 
monolith  joints.  A  typical  floodwall  section  is  shown  on  Plate  B9. 

B70.  Cost  Comparison.  Construction  costs  were  estimated  for  an 
average  levee  section  and  an  average  floodwall  section.  A  cost  com¬ 
parison  is  presented  In  Table  B6 .  The  cost  estimates  are  based  on 
September  1978  prices.  The  average  levee  section  has  a  height  of 
5  feet  above  the  existing  ground  line.  The  average  floodwall  section 
has  a  height  of  8  feet  above  Its  base  or  4  feet  above  existing  ground 
line.  Right-of-way  costs  were  not  included  In  the  cost  estimates.  Be¬ 
cause  the  heights  of  the  levee  and  the  floodwall  are  small,  right-of-way 
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required  for  the  levee  Is  only  slightly  more  than  that  required  for  the 
floodwall.  Right-of-way  cost  would,  therefore,  not  change  the  results 
of  the  cost  comparison.  The  annual  maintenance  costs  for  a  levee 
would  be  more  than  that  for  a  floodwall  because  of  the  mowing  required. 
However,  because  the  height  of  the  levee  requires  Is  small,  the  dif¬ 
ference  between  the  annual  maintenance  costs  would  be  small  and  they 
would  not  change  the  results  of  the  cost  comparison.  Maintenance  costs 
were,  therefore,  not  Included  in  the  cost  estimates.  Cost  computations 
for  the  levee  and  floodwall  sections  are  presented  in  Subappendix  B1 . 

TABLE  B6 

COST  COMPARISON 
LEVEE  AND  FLOODWALL 


Construction  Cost 

Alternative  Per  Linear  Foot 


Average  Levee  Section  (1)  $  60 

Average  Floodwall  Section  (2)  $370 

(1)  Height  5  feet  above  existing  ground  line. 

(2)  Height  4  feet  above  existing  ground  line. 

B71.  Aesthetics  and  Environmental  Effects.  Aesthetically,  an  earth 
levee  Is  preferred  over  a  floodwall.  Measured  from  the  existing  ground 
line,  the  average  height  of  the  levee  would  be  about  5  feet  and  the  av¬ 
erage  height  of  the  floodwall  would  be  about  4  feet.  Because  these 
heights  are  small,  the  aesthetic  Impact  would  be  minimal.  A  levee  would 
blend  In  with  the  adjacent  Zoo  property;  and  to  minimize  the  adverse  Im¬ 
pact  of  a  levee,  the  aesthetics  of  a  levee  could  be  enhanced  through 
seeding  the  levee  and  planting  adjacent  to  the  levee.  During  construc¬ 
tion,  adverse  environmental  effects  could  be  expected  for  both  a  levee 
and  a  floodwall;  however,  these  could  be  minimized  through  the  use  of 
good  construction  practices  and  appropriate  environmental  protection 
measures.  After  the  project  Is  completed,  the  environmental  effects  of 
either  a  levee  or  a  floodwall  would  be  minimal. 

B72.  Selected  Alternative .  Based  on  the  results  of  the  above  cost 
comparison,  a  levee  is  preferred  over  a  floodwall.  Aesthetically,  a 
levee  would  be  preferred  over  a  floodwall.  Environmentally,  there  is 
little  difference  between  a  levee  and  a  floodwall.  A  levee  is,  therefore, 
the  selected  alternative . 
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SECTION  H 


DROP  STRUCTURES 


B73.  Phase  I  GDM.  As  proposed  In  the  Phase  I  GDM,  the  floodway 
would  have  had  two  reinforced  concrete  drop  structures,  each  providing 
about  an  8.5-foot  drop.  As  discussed  in  Section  C  ,  the  revised  align¬ 
ment  and  the  subsurface  conditions  encountered  required  that  the  flood¬ 
way  hydraulics  be  modified.  The  modifications  resulted  in  the  two  con¬ 
crete  drop  structures  being  replaced  with  five  rlprapped  drop  structures. 
The  rlprapped  drop  structures  serve  the  same  purpose  as  the  concrete 
drop  structures. 

B74.  General.  These  alternative  studies  will  consider  alternatives 
to  the  five  rlprapped  drop  structures.  Rlprapped  drop  structures  are  re¬ 
quired  along  the  hoodway  channel  at  Stations  92+OOF,  95+OOF,  lOO+OOF, 
105+00F,  and  llO+OOF.  The  drop  structures  are  used  to  provide  abrupt 
changes  in  grade  along  the  floodway  channel.  The  bedslopes  along  the 
floodway  are  almost  flat.  The  resultant  velocities  are  such  that  slope 
protection,  other  than  seeding,  is  not  required.  The  drop  structures 
provide  almost  all  of  the  change  in  grade  along  the  floodway.  The  drop 
structure  at  Station  92+OOF  will  have  a  1.9 -foot  drop;  the  drop  structures 
at  Stations  95+OOF,  lOO+OOF,  and  105+00F  will  have  a  3.0-foot  drop; 
and  the  drop  structure  at  Station  llO+OOF  will  have  a  3.5-foot  drop.  The 
riprap  slope  protection  required  at  the  critical  depth  section  of  each 
drop  structure  was  computed.  Most  of  the  drop  structures  require  24-lnch 
riprap.  The  structure  at  Station  lOO+OOF,  which  has  a  3.0-foot  drop, 
was  selected  as  typical  an  assumed  original  ground  line  was  used  to 
make  the  comparison  independent  of  site  topography.  The  alternatives 
considered  for  the  drop  structures  are  shown  on  Plates  BIO  and  Bll. 

Cost  estimate  computations  are  presented  in  Subappendix  Bl. 

B75.  Riprap  Drop  Structure .  This  alternative  consists  of  a  drop  struc¬ 
ture  with  the  bottom  and  sides  of  the  channel  protected  with  24-lnch 
thick  riprap.  The  methods  used  to  size  the  riprap  and  the  filter  require¬ 
ments  beneath  the  riprap  are  presented  in  Section  D.  For  the  purposes 
of  the  comparison,  it  was  assumed  that  the  riprap  would  extend  2.5  feet 
above  the  design  water  surface.  The  structure  has  IV  on  2.5H  side 
slopes.  The  upstream  and  downstream  ends  are  85  feet  wide.  At  the 
control  section,  20  feet  from  the  upstream  end,  the  width  is  55  feet.  Up¬ 
stream  of  the  control  section,  the  grade  is  level.  Downstream  of  the 
control  section,  the  channel  extends  for  30  feet  on  a  IV  on  lOH  grade. 
Although  not  included  in  the  scheme ,  keys  at  the  upstream  and  down¬ 
stream  end  of  the  structure  would  be  required  to  prevent  undermining  of 
the  riprap.  The  design  life  of  the  structure  should  be  the  design  life  of 
the  riprap,  which  is  in  excess  of  50  years. 

B76.  Gabion  Drop  Structure.  The  gabion  drop  structure  is  identical 
to  the  riprap  drop  structure  except  a  12 -inch  thick  gabion  mattress  would 
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replace  the  24 -inch  thick  riprap.  The  filter  requirements  beneath  the 
mattress  are  described  in  Paragraph  B44.  The  design  life  of  the  struc¬ 
ture  should  be  Identical  to  the  design  life  of  the  gabions,  as  noted  in 
Paragraph  B40. 

B77.  Concrete  Drop  Structure .  A  concrete  drop  structure  was  studied 
as  an  alternative  to  replace  the  riprap  drop  structure.  The  structural 
dimensions  were  determined  in  accordance  with  Plate  43  of  EM  1110-2- 
1601,  previously  noted.  The  weir  length  was  determined  such  that  the 
energy  grade  line  upstream  of  the  weir  is  the  same  as  the  energy  grade 
line  for  the  riprap  drop  structure.  The  basin  was  modified  slightly  to 
be  compatible  with  the  hydraulic  conditions  of  the  floodway.  The  basin 
floor  was  raised  to  floodway  grade .  The  structure  would  be  7  7  feet  wide  and 
25  feet  long.  Approach  walls  are  provided  upstream  of  the  structure. 
Because  of  its  small  size,  a  concrete  thickness  of  18  inches  was  used 
for  all  parts  of  the  concrete  structure .  Riprap  or  gabion  slope  protec¬ 
tion  would  be  required  upstream  and  downstream  of  the  structure.  Be¬ 
cause  of  the  economics  of  the  structure ,  the  protection  required  was 
estimated  roughly.  The  design  life  of  concrete  is  in  excess  of  50  years. 
However,  as  the  structure  would  be  founded  on  rock  and  as  the  concrete 
would  be  only  18  Inches  thick,  there  is  a  distinct  possibility  of  freeze- 
thaw  conditions  on  the  rock  foundation.  Although  not  quantitatively 
assessable,  this  would  reduce  the  design  life  of  the  structure. 

B78.  Cost  Comparison.  The  costs  for  the  three  alternatives,  on  a 
single  structure  basis,  are  presented  In  Table  B7.  Maintenance  costs 
were  not  Included  in  the  cost  estimates.  They  would  essentially  be 
the  same  for  each  alternative  and  would ,  therefore ,  not  change  the 
results  of  the  cost  comparison. 

TABLE  B7 

COST  COMPARISON 
DROP  STRUCTURES 


Alternative 

Cost 

(1) 

Riprap  Drop  Structure 

$49,800 

(2) 

Gabion  Drop  Structure 

33,100 

(3) 

Concrete  IDrop  Structure 

72,000 

COST  COMPARISON 

-  RATIO  OF  COSTS 

Cost  (l)/Cost  (2) 

1.50 

Cost  (3)/Cost  (2) 

2.18 

B79.  Aesthetics  and  Environmental  Effects.  Aesthetically,  riprap 
drop  structures  are  preferred  over  gabion  drop  structures.  From  a  dis¬ 
tance,  both  structures  would  appear  identical.  Upon  closer  inspection, 
riprap  appears  slightly  more  natural  as  there  is  no  PVC -coated  mesh. 
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However,  It  Is  permissible  to  allow  growth  through  the  gabions.  Because 
of  hydraulic  considerations ,  the  local  sponsor  would  be  required  to  main¬ 
tain  growth  at  a  minimum  on  either  structure.  The  growth  cutting  require¬ 
ments  would  be  slightly  less  stringent  for  the  gabion  structure.  The  con¬ 
crete  drop  structure  would  have  more  of  a  visual  Impact  than  the  other 
structures  because  it  would  not  be  constructed  of  natural  materials ,  and 
because  It  provides  an  abrupt  change  In  grade.  However,  this  visual 
Impact  would  not  be  severe.  Environmentally,  the  three  types  of  struc¬ 
tures  would  be  almost  identical.  During  construction,  erosion  control 
would  have  to  be  provided .  Since  the  excavation  would  be  in  the  dry 
and  since  erosion  control  would  have  to  be  provided  for  the  entire  flood¬ 
way  channel,  none  of  the  types  of  structures  has  a  significant  environ¬ 
mental  advantage.  The  long  term  environmental  effects  of  the  riprap 
and  gabion  drop  structures  would  be  essentially  identical.  The  concrete 
drop  structures  would  be  significantly  less  desirable. 

B80.  Selected  Alternative .  The  gabion  drop  structure  is  less  expen¬ 
sive  than  the  riprap  and  concrete  drop  structures.  Its  design  life  is  In 
excess  of  50  years.  Aesthetically,  it  Is  essentially  the  same  as  the 
riprap  drop  structure;  and  aesthetically.  It  Is  preferred  over  the  concrete 
drop  structure.  Environmentally,  there  Is  little  difference  between  the 
three  alternatives  considered.  The  gabion  drop  structure  Is,  therefore, 
selected  for  final  design. 
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SECTION  I 


RELOCATED  BALTIMORE  AND  OHIO  RAILROAD  MAINLINE  BRIDGE 


B81.  General .  The  mainline  of  the  Baltimore  and  Ohio  Railroad  and 
the  mainline  of  the  Norfolk  and  Western  Railroad  presently  pass  through 
separate  arches  of  the  West  25th  Street  bridge.  The  relocated  mainline 
of  the  Baltimore  and  Ohio  Railroad  would  pass  through  the  same  arch 
used  for  the  mainline  of  the  Norfolk  and  Western  Railroad.  The  Baltimore 
and  Ohio  Railroad  mainline  bridge  would  be  located  parallel  to  and  ap¬ 
proximately  20  feet  south  of  the  Norfolk  and  Western  Railroad  bridge. 

The  location  of  the  Baltimore  and  Ohio  Railroad  mainline  bridge  Is  as 
proposed  In  the  Phase  I  GDM.  Additional  discussion  on  the  mainline 
bridge  as  proposed  In  the  Phase  I  GDM  Is  presented  In  Paragraph  B17. 
The  wingwalls  on  the  south  side  of  the  Norfolk  and  Western  Railroad 
bridge  would  be  removed.  The  abutments  for  the  Baltimore  and  Ohio 
Railroad  mainline  bridge  would  have  their  faces  continuous  with  the 
faces  of  the  abutments  of  the  Norfolk  and  Western  Railroad  bridge.  The 
Norfolk  and  Western  Railroad  bridge  Is  a  68-foot  long  single  span,  open 
deck  plate  girder  with  a  6 4 -Inch  web. 

B82 ,  The  Baltimore  and  Ohio  Railroad  mainline  bridge  will  be  designed 
In  accordance  with  American  Railway  Engineering  Association  (AREA)  de¬ 
sign  criteria  with  Cooper  E80  loading  and  diesel  Impact  valves.  Also, 
criteria  required  by  the  Chessie  System  will  be  used  In  design.  A  letter 
from  the  Chessie  System  to  GFCC,  dated  2  October  1978,  outlines 
Chessie  criteria  required.  This  letter  is  presented  In  Subappendix  B3. 
Additional  criteria  Is  presented  in  Subappendix  B2 .  All  bridges  consid¬ 
ered  would  have  open  decks.  All  plate  girders  would  be  welded.  Abut¬ 
ment  and  pier  footings  would  be  founded  on  sound  rock. 

B83 .  One  Span  Bridge .  A  deck-type  plate  girder  bridge  with  a  span 
of  approximately  76  feet,  center  to  center  of  bearings,  would  span  the 
channel  with  minimum  obstructions  while  providing  deck  Joints  normal 
to  the  tracks.  The  span  required  Is  about  the  limit  for  a  prestressed  box 
beam  bridge.  Such  a  bridge  Is,  therefore,  not  recommended  because  of 
the  depth  and  extra  width  required.  The  web  depth  of  the  girders  would 
be  64  Inches  to  maintain  the  same  waterway  opening  as  the  adjacent  ex¬ 
isting  bridge.  A  plan  and  sections  of  the  bridge  are  shown  on  Plate  B12. 
A  preliminary  design  and  cost  estimate  are  presented  In  Subappendix  Bl. 

B84.  Two  Span  Bridge.  A  deck-type  plate  girder  or  deck-type  rolled 
beam  bridge  with  abutments  the  same  as  the  one  span  arrangement  could 
be  used.  With  the  center  pier  skewed  parallel  to  the  waterway,  unequal 
spans  would  result.  The  two  span  bridge  would  have  a  much  shallower 
deck,  but  this  is  no  advantage  because  of  the  depth  of  the  adjacent  ex¬ 
isting  bridge.  The  pier  will  necessarily  reduce  the  existing  waterway 
opening.  Hydraulically,  the  center  pier  would  be  undesirable. 
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B85.  Though  the  span  is  within  the  range  of  a  prestressed  box  girder 
bridge,  the  skewed  pier  would  require  an  undesirable  detail  for  the  gird¬ 
er  ends.  Also,  the  extra  width  of  12  feet  required  would  Increase  the 
substructure  cost. 

B86 .  Both  a  deck-type  plate  girder  bridge  with  two  girders  and  a  deck- 
type  rolled  beam  bridge  with  four  beams  were  considered.  A  plan  and 
sections  of  the  deck-type  plate  girder  bridge  are  shown  on  Plate  B13. 

A  preliminary  design  and  cost  estimate  for  both  the  deck-type  plate  gird¬ 
er  and  deck-type  rolled  beam  bridges  are  presented  in  Subappendix  Bl. 

B87.  Cost  Comparison.  The  cost  comparison  is  based  on  the  bridge 
only;  and  it  does  not  Include  the  cost  of  track,  ties,  attachments,  or 
walkway.  The  estimate  is  based  on  approximate  quantities  and  unit 
prices  updated  to  September  1978.  A  cost  breakdown  is  presented  In 
Subappendix  Bl.  There  would  be  no  significant  difference  in  mainte¬ 
nance  costs  over  the  life  of  the  bridges  considered.  Maintenance  costs 
would  not  change  the  results  of  the  cost  comparison.  The  cost  compari¬ 
son,  therefore,  can  be  made  on  initial  construction  costs.  A  cost  com¬ 
parison  for  the  alternatives  considered  is  presented  in  Table  B8. 

TABLE  B8 

COST  COMPARISON 

RELOCATED  BALTIMORE  AND  OHIO  RAILROAD  MAINLINE  BRIDGE 
_ Alternative _  _ Cost _ 


(1)  One  Span: 

Deck-Type  Plate  Glrder(2  Girders)  $317,000 

(2)  Two  Span: 

Deck-Type  Plate  Glrder(2  Girders)  314,300 

(3)  Two  Span: 

Deck-Type  Rolled  Beam(4  Beams)  342,100 

COST  COMPARISON  -  RATIO  OF  COSTS 

Cost  (l)/Cost  (2)  1.01 

Cost  {3)/Cost  (2)  1.09 


B88,  Aesthetic  and  Environmental  Effects.  The  mainline  bridge, 
whether  one  span  or  two  spans,  would  not  have  a  significant  aesthetic 
Impact  on  the  area  which  Is  predominantly  industrial.  The  types  of 
bridges  considered  are  similar  to  several  existing  bridges  In  the  Imme¬ 
diate  vicinity.  A  single  span  bridge  would  have  the  least  disturbance 
to  the  environment.  A  center  pier  will  disturb  the  channel  during  con¬ 
struction,  and  during  a  flood  It  would  be  a  hlnderance  In  that  It  could 
trap  floating  debris  and  thereby  affect  the  channel  hydraulics . 
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B89 .  Selected  Alternative .  The  cost  of  the  single  span  deck-type 
plate  girder  bridge  Is  only  slightly  more  that  the  cost  of  the  two  span 
deck-type  plate  girder  bridge,  but  the  single  span  bridge  has  a  distinct 
hydraulic  advantage  in  that  it  provides  the  largest  unimpeded  waterway 
opening.  The  single  span  bridge  also  has  a  maintenance  advantage  in 
that  the  maintenance  of  the  longer  single  span  would  be  simpler  because 
bearings,  deck  joints,  and  substructure  units  would  be  reduced.  The 
single  span  deck-type  plate  girder  bridge,  therefore,  is  selected  for 
final  design. 


SECTION  J 

RELOCATED  BALTIMORE  AND  OHIO  RAILROAD  SPURUNF  BRIDGE 


B90.  General .  The  spurline  bridge,  as  proposed  in  the  Phase  I  GDM, 
is  discussed  in  Paragraph  B17.  As  proposed  in  the  Phase  I  GDM,  it  was 
intended  to  keep  the  relocated  spur  line  in  approximately  the  same  loca¬ 
tion  as  it  is  presently.  At  this  location,  the  spurline  bridge  would  span 
the  diversion  channel  flume  located  beneath  the  West  25th  Street  bridge. 
As  discussed  in  Section  C ,  the  relocated  spurline  at  this  location  would 
be  virtually  impossible  to  achieve.  GFCC ,  therefore,  recommended  a 
new  location  for  the  spurline  which  was  approved  by  the  Buffalo  District. 
This  new  location  is  shown  on  Plate  B3.  As  discussed  in  Section  C , 
revisions  to  the  channel  hydraulic  were  required  which  resulted  in  a 
wider  channel  section.  These  alternative  studies  on  the  spurline  bridge 
will,  therefore,  be  based  on  the  revised  spurline  location  and  revised 
channel  section. 

B91.  Where  the  spurline  will  cross  the  channel,  the  bottom  width  of 
the  channel  will  be  116.5  feet  and  the  channel  will  have  IV  on  2.5H 
side  slopes.  The  spurline  will  cross  the  channel  at  approximately  a 
60  degree  skew.  Because  the  area  at  the  spur  line  location  is  constricted, 
the  curve  of  the  spurline  turnout  from  the  mainline  may  infringe  upon  the 
bridge.  This  would  be  the  case  even  with  a  maximum  turnout  and  radius. 
The  profile  grade  of  the  spurline  bridge  is  restricted  by  the  proximity  of 
the  mainline  track,  the  required  clearance  of  the  design  hlghwater,  and 
grades  of  the  existing  sidings.  Alternatives  considered  for  the  spurline 
bridge  will  Include  one  and  two  span  bridges  with  and  without  waterway 
encroachment.  "With  waterway  encroachment"  refers  to  a  bridge  with 
the  abutments  at  the  toes  of  the  channel  side  slopes.  "Without  water¬ 
way  encroachment"  refers  to  a  bridge  with  the  abutments  located  at  the 
tops  of  the  channel  side  slopes  above  the  design  hlghwater  elevation. 

B92 .  The  spurline  bridge  will  be  designed  in  accordance  with  the  cri¬ 
teria  established  for  the  mainline  bridge  as  outlined  in  Paragraph  B82 . 

All  bridges  considered  would  have  open  decks.  All  plate  girders  would 
be  welded.  Abutment  and  pier  footings  would  be  founded  on  sound  rock. 

B93.  Two  Span  Bridge  With  No  Waterway  Encroachment  At  Sides.  For 
this  alternative ,  both  a  thru  -type  bridge  and  a  deck-type  bridge  will  be 
considered.  For  each  type,  two  simple  spans,  nominally  120  feet  center 
to  center  of  bearings,  would  be  required.  The  pier  would  be  skewed 
parallel  to  the  channel  centerline.  The  abutments  would  be  located  at 
the  tops  of  the  channel  side  slopes  as  required  to  clear  the  design  hlgh¬ 
water.  The  abutment  bearing  centerline  would  be  normal  to  the  center- 
line  of  track . 

B94.  A  thru-type  bridge  would  be  required  to  maintain  the  desired  track 
profile .  The  track  curve  required  for  the  turnout  would  extend  onto  the 
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bridge  for  this  alternative.  In  order  to  provide  necessary  car  clearance, 
the  girders  In  Span  2  would  have  to  be  spread  apart  from  about  19  feet 
at  the  pier  to  about  26  feet  at  the  abutment. 

B95.  A  deck-type  bridge  would  be  more  practical  because  of  the  curve, 
but  It  would  require  raising  the  track  grade  approximately  5 . 5  feet .  This 
would  require  raising  the  relocated  Baltimore  and  Ohio  Railroad  main¬ 
line  grade  above  that  of  the  adjacent  Norfolk  and  Western  Railroad  main¬ 
line.  Also,  this  would  require  grade  changes  on  the  existing  siding 
tracks  at  the  end  of  the  spurline. 

B96.  Because  of  the  span  length,  a  reinforced  or  prestressed  concrete 
structure  would  not  be  feasible  at  this  site. 

B97.  A  plan  and  sections  of  the  thru-type  bridge  are  shown  on  Plate  B14, 
A  preliminary  design  and  cost  estimate  fcH-  both  the  thru-type  and  deck- 
type  bridges  are  presented  In  Subappendix  Bl. 

B98.  Two  Span  Bridge  With  Waterway  Encroachment  At  Sides.  For  this 
alternative ,  a  thru-type  bridge ,  a  minimum  depth  deck-type  bridge ,  and 
an  economical  depth  deck-type  bridge  will  be  considered.  For  each 
type,  two  simple  spans,  nominally  73  feet  center  to  center  of  bearings, 
would  be  required .  The  pier  would  be  skewed  parallel  to  the  channel 
centerline.  The  abutments  would  be  located  at  the  toes  of  the  channel 
side  slopes.  The  abutment  bearing  centerline  would  be  normal  to  the 
centerline  of  track. 

B99.  A  thru-type  bridge  would  maintain  the  desired  track  profile.  The 
minimum  depth  deck-type  bridge  would  have  a  girder  with  a  54-lnch  web. 
This  Is  the  minimum  depth  practical,  and  It  would  still  require  raising 
the  spurline  track  grade  by  0.5  foot.  The  economical  depth  deck-type 
bridge  would  have  a  girder  with  a  66 -Inch  web.  This  would  lower  the 
bridge  cost,  but  It  would  require  raising  the  spurline  track  grade  by 
1.5  feet  with  all  Its  attendant  costs. 

BIOO.  A  prestressed  box  beam  bridge  could  be  used,  but  the  depth  of 
the  bridge  would  be  even  more  than  the  depth  of  the  girder  of  the  econom¬ 
ical  depth  deck-type  bridge. 

BlOl.  A  plan  and  sections  of  the  minimum  depth  deck -type  bridge  are 
shown  on  Plate  B15.  A  preliminary  design  and  cost  estimate  for  the  thru- 
type,  minimum  depth  deck-type,  and  economical  depth  deck -type  bridges 
are  presented  In  Subappendix  Bl. 

8102.  One  Span  Bridge  With  No  Waterway  Encroachment  At  Sides.  A 
bridge  with  a  span  of  240  to  250  feet  would  be  required  to  clear  the  water¬ 
way  with  no  encroachment  by  the  substructure  at  this  site .  This  would 
require  a  truss  bridge  with  massive  abutments.  It  Is  obvious  that  the 
advantages  of  such  a  clear  waterway  area  would  not  be  worth  the  cost  of 
such  a  structure. 
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B103.  One  Span  Bridge  With  Waterway  Encroachment  At  Sides.  For 
this  alternative,  a  thru -type  bridge  with  plate  girders  will  be  considered. 
The  span  would  be  153  feet  center  to  center  of  bearings.  The  abutments 
would  be  located  at  the  toes  of  the  channel  side  slopes.  A  thru-type 
bridge  would  be  required  to  maintain  the  desired  spurline  track  profile. 

The  span  Is  near  the  practical  limit  of  a  plate  girder  bridge.  The  plate 
girder  would  have  a  144-lnch  web. 

B104.  Because  of  the  depth  required,  a  prestressed  concrete  bridge  and 
a  deck-type  plate  girder  structure  would  not  be  practical. 

BIOS.  A  plan  and  sections  of  the  thru-type  bridge  are  shown  on  Plate  B16. 
A  preliminary  design  and  cost  estimate  are  presented  in  Subappendix  Bl. 

B106.  Cost  Comparison.  The  estimate  Is  based  on  approximate  quan¬ 
tities  and  unit  prices  updated  to  September  1978.  A  cost  breakdown  Is 
presented  In  Subappendix  Bl.  Because  the  span  range  and  depth  of 
deck  restrictions  eliminate  anything  but  welded  plate  girder  bridges, 
there  would  be  no  significant  difference  in  maintenance  costs  over  the 
life  of  the  bridges  considered.  Maintenance  costs  would  not  change  the 
results  of  the  cost  comparison.  The  cost  comparison,  therefore,  can  be 
made  on  Initial  construction  costs.  The  cost  of  track,  ties,  attachments, 
and  walkway  are  not  Included  In  the  cost  estimates  because  they  would 
not  change  the  results  of  the  cost  comparison.  A  cost  comparison  for 
the  alternatives  considered  is  presented  In  Table  B9. 

TABLE  B9 

COST  COMPARISON 

RELOCATED  BALTIMORE  AND  OHIO  RAILROAD  SPURUNE  BRIDGE 


Alternative 


Cost 


(1)  Two  Span  Bridge  With  No  Waterway 
Encroachment  At  Sides 

a.  Thru-Type  Bridge  $615,600 

b.  Deck -Type  Bridge*  595,000 

*Cost  of  raising  spurline  track  by  5.5  feet  and  the  cost  of  raising  the 
mainline  track  as  required  to  tie  into  the  spurline  track  is  Included 
in  the  cost. 


COST  COMPARISON 

RELOCATED  BALTIMORE  AND  OHIO  RAILROAD  SPURLINE  BRIDGE 
Alternative  _  _  Cost 


(2)  Two  Span  Bridge  With  Waterway 
Encroachment  At  Sides 


a.  Thru-Type  Bridge 


$509,700 


TABLE  B9 
(Continued) 

COST  COMPARISON 

RELOCATED  BALTIMORE  AND  OHIO  RAIIPOAD  SPURUNE  BRIDGE 
Alternative  _ _ Cost 


b.  Minimum  Depth  Deck-Type 

Bridge**  $429,000 

c.  Economical  Depth  Deck-Type 

Bridge***  442,000 

(3)  One  Span  Bridge  With  Waterway 
Encroachment  At  Sides 

a.  Thru-Type  Bridge  $587,300 

COST  COMPARISON  -  RATIO  OF  COSTS 

Cost  (l)a/Cost  (2)b  1.43 

Cost  (l)b/Cost  (2)b  1.39 

Cost  (2)a/Cost  {2)b  1.19 

Cost  (2)c/Cost  (2)b  1.03 

Cost  (3)a/Cost  (2)b  1.37 


**Cost  of  raising  spurllne  track  by  0.5  foot  and  the  cost  of  raising  the 
mainline  track  as  required  to  tie  Into  the  spurllne  track  Is  Included  in 
the  cost. 

***Cost  of  raising  spurllne  track  by  1.5  feet  and  the  cost  of  raising  the 
mainline  track  as  required  to  tie  Into  the  spurllne  track  Is  Included  In 
the  cost. 

B107.  Aesthetic  and  Environmental  Effect.  The  spurllne  bridge, 
whether  one  span  or  two  spans,  would  not  have  a  significant  aesthetic 
impact  on  the  area  which  Is  predominantly  industrial.  The  types  of 
bridges  considered  would  be  similar  to  several  existing  bridges  in  the 
Immediate  vicinity.  Because  of  the  width  of  the  channel  at  this  site, 
the  use  of  a  pier  In  the  center  will  not  greatly  disturb  the  environment 
either  during  construction  or  In  the  future .  Therefore ,  environmentally 
there  is  no  significant  advantage  of  a  single  span  bridge  over  a  two 
span  bridge . 

B108.  Selected  Alternative .  The  two  span  bridge  with  waterway  en- 
croachment  with  minimum  depth  deck-type  bridge  Is  the  most  economical 
and  Is,  therefore,  recommended  for  final  design. 

B109.  The  selected  alternative  is  undesirable  hydraulically  because 
of  the  waterway  encroachment  at  the  sides  of  the  channel.  However, 
to  eliminate  this  by  selecting  a  bridge  with  no  waterway  encroachment 
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at  the  channel  sides  would  Increase  the  bridge  cost  by  about  $187,000. 
It  is  believed  that  any  increase  in  overall  project  cost  because  of  re¬ 
visions  required  due  to  this  encroachment  would  not  be  greater  than 
$187,000.  As  far  as  overall  project  costs  are  concerned,  the  selected 
alternative  would  still  be  the  most  economical. 
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SECTION  K 


RIGHT  BANK  OF  DIVERSION  CHANNEL 
IMMEDIATELY  DOWNSTREAM  FROM  FLUME 


BllO.  General.  During  periods  of  high  discharge,  the  flume  will  di¬ 
vert  some  of  the  flow  from  Big  Creek  Into  the  diversion  channel.  The 
flume  will  be  normal  to  the  West  25th  Street  bridge,  and  It  will  pass 
between  the  bridge  piers .  The  diversion  channel  will  extend  between 
the  relocated  Baltimore  and  Ohio  Railroad  mainline  on  the  left  and  the 
trash  pile  on  the  right.  The  alternatives  considered  in  this  study  ad¬ 
dress  the  transition  between  the  concrete  rectangular  flume  and  the 
trapezoidal  diversion' channel,  which  will  require  riprap  protection.  The 
centerline  alignment  curves  along  approximately  a  12 -degree  curve  be¬ 
tween  the  downstream  end  of  the  flume  and  the  upstream  reach  of  the 
diversion  channel.  This  alignment  is  discussed  In  Paragraph  B3 5 .  Ad¬ 
jacent  to  the  bridge  piers,  the  flume  must  be  contained  within  a  con¬ 
crete  rectangular  channel  to  maintain  sufficient  clearance  from  the 
bridge  piers.  This  rectangular  channel  must  extend  about  50  feet  down¬ 
stream  from  the  bridge  so  that  cut  slopes  are  a  sufficient  distance  from 
the  piers.  There  are  no  significant  alternatives  within  the  above  reach. 
About  200  feet  downstream  from  the  bridge,  the  right  bank  of  the  diver¬ 
sion  channel  Is  a  cut  which  passes  through  a  trash  pile.  Alternatives 
for  this  area  are  discussed  In  Section  L.  The  left  side  cut  In  the  above 
reach  Is  a  IV  on  2 H  slope  with  riprap,  which  maintains  the  required 
clearance  from  the  relocated  Baltimore  and  Ohio  Railroad  mainline ,  The 
reach  under  study  extends,  therefore,  from  50  to  200  feet  downstream 
from  the  West  25th  Street  bridge.  Were  the  diversion  channel  template 
Is  to  extend  through  this  reach,  the  left  bank  cut  would  encroach  on  the 
relocated  railroad  and  the  right  bank  cut  would  require  a  substantial 
amount  of  rock  excavation.  Furthermore,  the  bottom  of  the  channel  Is  an 
alr-slaklng  shale  that  must  be  protected,  as  discussed  in  Section  M. 

The  alternatives  along  the  left  bank  are  limited,  as  the  required  clear¬ 
ance  from  the  relocated  railroad  mainline  Is  the  control.  A  vertical  con¬ 
crete  retaining  wall  Is,  therefore,  required.  The  left  bank  wall  would 
extend  to  such  a  height  that  the  excavation  cuts  would  be  a  sufficient 
distance  from  the  railroad.  The  finished  template  would  be  a  IV  on  2H 
riprap  slope  rising  from  the  top  of  wall  to  top  of  cut.  The  alternatives 
to  be  studied,  therefore,  are  the  transition  from  the  flume  to  the  diver¬ 
sion  channel  along  the  right  bank.  Three  alternatives  were  studied; 
they  are  shown  on  Plate  B17. 

Bill.  Scheme  I.  This  scheme  consists  of  a  concrete  retaining  wall 
along  the  right  side  of  the  channel .  The  top  of  wall  would  be  2  feet 
above  design  water  surface.  A  horizontal  berm  of  varying  width  would 
extend  behind  the  wall  to  the  IV  on  IH  cut  through  the  air-slaking  shale . 
Based  on  the  slope  of  outcrops  near  the  project  site,  this  slope  was  es¬ 
timated  to  be  the  steepest  slope  that  would  be  stable,  without  protection, 
after  the  surface  of  the  rock  deteriorates. 
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B112.  Scheme  n.  This  scheme  consists  of  a  2V  on  IH  cut  through  the 
air-slaking  shale  from  channel  grade  to  a  10-foot  wide  berm  2.5  feet 
above  design  water  surface.  Both  the  2V  on  IH  slope  and  the  berm  would 
be  protected  with  reinforced  shotcrete.  The  slope  above  the  berm  would 
be  a  IV  on  IH  cut  through  the  unprotected  air-slaking  shale. 

B113.  Scheme  III.  This  scheme  consists  of  a  IV  on  2H  slope  cut 
through  the  air-slaking  shale  and  protected  with  18  Inches  of  riprap  on 
6  inches  of  bedding  material.  The  slope  would  extend  from  channel 
grade  to  a  10-foot  wide  berm  2.5  feet  above  design  water  surface.  The 
slope  above  the  berm  would  be  a  IV  on  IH  cut  through  the  unprotected 
alr-slaklng  shale. 

B114.  Cost  Comparison.  The  construction  costs  were  estimated  for 
the  three  schemes  at  September  1978  prices.  The  computations  are  pre¬ 
sented  in  Subappendix  Bl.  The  only  maintenance  for  the  three  schemes 
is  the  anticipated  removal  of  shale  which  has  slaked  onto  the  berm. 

This  would  be  essentially  the  same  for  all  three  schemes.  As  the  design 
life  of  each  scheme  Is  over  50  years,  the  cost  comparison  presented  In 
Table  BIO  Is  based  on  construction  cost. 

TABLE  BIO 

COST  COMPARISON 
RIGHT  BANK  OF  DIVERSION  CHANNEL 


IMMEDIATELY  DOWNSTREAM  FROM  FLUME 

Alternative 

Construction  Cos 

Scheme  I 

$150,000 

Scheme  II 

75,000 

Scheme  III 

115,000 

COST  COMPARISON 

-  RATIO  OF  COSTS 

Scheme  l/Scheme  II 

2.00 

Scheme  Ill/Scheme  II 

1.53 

B115.  Scheme  II  Is  less  expensive  than  Scheme  I  mainly  because  of  the 
cost  of  the  concrete  wall  In  Scheme  I.  Scheme  11  Is  less  expensive  than 
Scheme  III  because  of  the  large  increase  In  rock  excavation  required  for 
Scheme  III. 

B116.  Aesthetic  and  Environmental  Effects .  The  aesthetics  of 
Scheme  III  would  be  better  than  the  other  schemes  because  riprap  is  a 
more  natural  material,  and  because  Scheme  III  is  compatible  with  the 
type  of  construction  being  recommended  downstream .  The  main  envl- 
onmental  consideration  for  the  three  schemes  is  the  concern  about  the 
slaked  material  entering  the  stream .  As  a  berm  Is  provided  in  each 
scheme  to  keep  the  material  from  washing  Into  the  diversion  channel, 
the  environmental  Impacts  of  each  scheme  are  negligible. 
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B117.  Selected  Alternative .  Scheme  III  is  selected  for  final  design. 
The  increase  in  cost  incurred  is  acceptable  because  of  the  aesthetic 
advantage  and  simplified  construction  of  Scheme  III  as  well  as  its  com¬ 
patibility  with  the  type  of  construction  being  recommended  downstream. 
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SECTION  L 


DIVERSION  CHANNEL  DOWNSTREAM  FROM  FLUME 


B118.  General.  The  Big  Creek  Flood  Control  Project  Is  designed  for 
a  12,000  cfs  discharge,  which  Is  a  100-year  flood.  During  the 
design  flood,  7,000  cfs  will  flow  through  the  diversion  channel  and 
5,000  cfs  will  flow  through  the  adjacent  existing  channel  of  Big 
Creek.  A  flume  will  be  constructed  at  the  upstream  end  of  the  diver¬ 
sion  channel.  The  grade  of  the  flume  will  be  above  the  grade  of  the 
adjacent  modified  channel  of  Big  Creek  In  order  to  prevent  low  and 
normal  flows  from  entering  the  diversion  channel.  The  diversion 
channel  downstream  of  the  flume  will  have  a  50-foot  bottom  width 
with  IV  on  2H  rlprapped  side  slopes.  The  diversion  channel  as  pre¬ 
sented  in  the  Phase  I  GDM  generally  parallels  the  relocated  mainline 
of  the  Baltimore  and  Ohio  Railroad;  and  It  Is  shown  with  relatively 
low  cuts  on  both  banks.  As  noted  In  Paragraph  B35,  the  alignment  of 
the  diversion  channel  was  changed  to  be  compatible  with  the  revised 
relocated  mainline.  This  revised  alignment  was  selected  to  keep  the 
diversion  channel  as  close  as  possible  to  the  relocated  mainline. 

The  right  bank  of  the  diversion  channel  still  cuts  Into  the  existing 
trash  pile.  The  existence  of  this  trash  pile  was  not  addressed  In  the 
Phase  I  GDM.  At  maximum  cut,  the  top  of  cut  on  the  right  bank  Is 
about  115  feet  above  the  diversion  channel  grade,  A  substantial 
amount  of  trash  will  have  to  be  excavated.  Three  alternative  diver¬ 
sion  channel  sections  were  considered.  Each  alternative  considered 
the  environmental  Impact  of  excavating  through  the  trash  pile.  Each 
alternative  deals  only  with  the  right  bank  of  the  diversion  channel. 
The  left  bank  Is  Identical  for  each  alternative. 

B119.  Scheme  I.  A  typical  diversion  channel  section  for  Scheme  I 
Is  shown  on  Plate  B18.  Scheme  I  requires  that  the  diversion  channel 
be  overexcavated  beyond  the  IV  on  2H  side  slope.  The  overexcava¬ 
tion  cut  would  extend  on  a  IV  on  2H  slope  through  the  trash  pile.  At 
the  toe  of  the  slope,  compacted  backfill  would  be  placed  as  required 
to  provide  a  10-foot  wide  access  berm.  The  berm  would  be  set 
2.5  feet  above  design  water  surface.  A  3-foot  thick  layer  of  earth 
would  be  placed  on  the  IV  on  2H  excavated  slope  above  the  berm. 

A  gutter  would  be  provided  where  the  berm  meets  the  3-foot  thick 
earth  layer.  This  earth  layer,  the  gutter,  and  the  top  of  berm  would 
be  seeded.  Below  the  berm,  the  IV  on  2H  side  slope  of  the  diversion 
channel  would  be  protected  with  riprap  on  a  6-lnch  layer  of  bedding 
material . 

B120.  Scheme  11.  A  typical  diversion  channel  section  for  Scheme  11 
is  shown  on  Plate  B18.  Scheme  II  would  provide  a  levee  along  the 
right  bank  of  the  diversion  channel.  The  levee  would  extend  from  top 
of  rock  to  3  feet  above  design  water  surface.  The  levee  would  have  a 
10-foot  top  width  and  IV  on  2.5  H  side  slopes.  At  the  landward  toe. 
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a  gutter  would  be  provided.  Beyond  the  gutter,  the  cut  would  extend 
on  a  IV  on  2H  slope  through  the  trash.  The  top  of  levee  and  landward 
slope  of  the  levee  would  be  seeded.  The  levee  slope  adjacent  to  the 
diversion  channel  would  be  protected  with  riprap  on  a  6-lnch  layer  of 
bedding  material. 

B121.  Scheme  III.  A  typical  diversion  channel  section  for  Scheme  III 
Is  shown  on  Plate  B19.  A  S-foot  thick  layer  of  earth  would  be  placed 
on  the  IV  on  2H  excavated  slope.  At  the  toe  of  the  slope,  riprap  on 
6  inches  of  bedding  material  would  be  placed  on  the  3-foot  thick  layer 
of  earth.  The  top  of  riprap  would  be  set  2.5  feet  above  design  water 
surface.  Above  the  riprap,  the  3-foot  thick  layer  of  earth  would  be 
seeded. 


B122 .  Cost  Comparison.  Quantities  for  the  entire  reach  of  the 
diversion  channel  were  used  for  the  cost  comparison  of  the  three 
schemes.  The  major  difference  In  costs  are  caused  by  the  variation 
in  the  quantity  of  trash  excavation.  The  cost  comparison  for  the 
schemes  is  shown  on  Table  Bll.  Computations  for  the  cost  compari¬ 
son  are  presented  in  Subappendix  Bl.  As  the  design  life  of  each 
scheme  Is  greater  than  50  years  and  maintenance  costs  are  approxi¬ 
mately  equal,  the  comparison  is  on  the  basis  of  construction  cost. 

TABLE  Bll 


COST  COMPARISON 

DIVERSION  CHANNEL  DOWNSTREAM  FROM  FLUME 


Scheme 
Scheme  I 
Scheme  II 
Scheme  III 


Construction  Cost 
$1,153,000 
$1,880,000 
$  933,000 


COST  COMPARISON  -  RATIO  OF  COSTS 
Scheme  I  /Scheme  III  1.24 

Scheme  Il/Scheme  III  2.02 

B123.  Aesthetic  and  Environmental  Effects.  Aesthetically, 

Schemes  I  and  III  are  preferred  over  Scheme  II  because  the  seeded 
slope  would  have  a  more  pleasing  visual  impact  once  the  grass  cover 
Is  established.  Environmentally,  Scheme  m  Is  preferred  because  It 
Is  the  scheme  requiring  the  smallest  amount  of  trash  to  be  excavated 
and  spoiled  at  another  site .  With  Scheme  ill  there  would  be  less 
trash  to  be  hauled  on  the  streets  and  highways  of  Cleveland .  Reducing 
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the  amount  of  trash  to  be  spoiled  would  reduce  the  environmental 
problems  associated  with  the  spoiling  of  trash.  Scheme  II  has  only 
one  advantage.  If  In  the  future,  for  environmental  reasons,  the  trash 
remaining  after  completion  of  the  project  would  have  to  be  removed, 
then  the  trash  could  be  removed  under  Scheme  II  without  affecting  the 
project. 

B124.  Selected  Alternative.  The  only  advantage  of  Scheme  I  over 
Scheme  III  Is  the  access  berm  to  be  provided  under  Scheme  I. 

However,  since  there  would  be  access  to  the  bottom  of  the  diversion 
channel  from  the  upstream  end  of  the  diversion  channel,  the  additional 
cost  of  Scheme  I  Is  not  Justified.  Aesthetically,  Schemes  I  and  III 
would  be  about  the  same;  however,  they  are  both  preferred  over 
Scheme  II,  Environmentally,  Scheme  III  Is  preferred  over  Schemes  I 
and  II.  Scheme  III  Is  selected  for  final  design. 


SECTION  M 


PROTECTION  OF  AIR -SLAKING  SHALES 


B125.  General.  The  bedrock  at  the  project  site  Is  shale  that  has  the 
characteristic  of  air-slaking.  That  is,  the  rock  disintegrates  after  be¬ 
ing  exposed  to  the  air.  Alr-slaklng  shales  are  expected  to  be  a  prob¬ 
lem  along  reaches  where  the  bottom  of  the  various  channels  will  be  ex¬ 
cavated  Into  rock  and  the  flows  along  these  reaches  will  be  Infrequent. 
Alr-slaklng  Is  not  expected  to  be  a  problem  In  the  bottom  of  the  mod¬ 
ified  channel  where  flow  will  be  continuous.  The  flood  protection  pro¬ 
ject  Is  designed  for  a  100-year  frequency  flood.  Based  on  the  control 
at  the  upstream  end  of  the  project,  flood  waters  are  expected  to  flow 
down  the  floodway  channel  once  In  seven  years .  In  the  modified  chan¬ 
nel,  a  low  flow  channel  will  be  provided.  The  bottom  of  the  modified 
channel  adjacent  to  the  low  flow  channel  will,  therefore,  not  have  a 
continuous  flow  over  It.  The  diversion  channel  is  designed  so  that  low 
and  normal  flows  will  by-pass  the  diversion  channel.  The  bottom  ele¬ 
vation  of  the  flume  at  the  upstream  end  of  the  diversion  channel  Is  high¬ 
er  than  the  bottom  of  the  modified  channel,  thereby  preventing  low  and 
normal  flows  from  entering  the  diversion  channel.  Along  the  reaches 
where  the  exposed  rock  in  the  bottom  of  the  channels  will  not  be  con¬ 
tinuously  wet,  the  exposed  rock  will  probably  alr-slake  or  disintegrate 
to  a  depth  of  about  6  inches.  The  disintegrated  rock  would  then  act  as 
a  protective  covering  and  stop  further  alr-slaklng  of  the  rock.  However, 
this  protective  covering  would  be  washed  away  when  floodwaters  flow 
over  the  exposed  rock  surface.  After  the  protective  covering  Is  re¬ 
moved,  a  new  cycle  of  alr-slaklng  and  subsequent  removal  of  the  ixo- 
tective  covering  will  begin.  Several  measures  to  protect  against  alr- 
slaklng  on  the  bottom  of  the  channels  were  considered,  and  a  cost  com¬ 
parison  was  made.  These  protective  measures  are  shown  on  Plate  B20. 

B126.  Rltxap  Protection.  For  this  alternative,  the  alr-slaklng  shale 
would  be  protected  by  12  Inches  of  riprap  on  6  Inches  of  bedding  ma¬ 
terial.  The  bedding  material  would  be  used  to  prevent  deteriorated 
shale  from  washing  through  the  rlpxap  layer.  The  design  life  of  the  rip¬ 
rap  and  bedding  material  Is  in  excess  of  50  years;  therefore,  the  only 
maintenance  costs  would  be  for  cutting  weeds  and  brush  that  might 
grow  through  the  riprap. 

B127.  Shotcrete  Protection.  For  this  alternative,  the  alr-slaklng  shale 
would  be  protected  by  a  3 -Inch  layer  of  shotcrete  with  welded  wire  mesh. 
The  shotcrete  would  provide  a  durable  impervious  cover  over  the  rock. 

No  maintenance  of  the  shotcrete  is  anticipated  over  the  50-year  design 
life. 

B128.  Grass  Cover  Protection.  For  this  alternative,  the  rock  chan¬ 
nel  bottom  would  be  over -excavated  1  foot  and  refilled  with  earth.  The 
earth  would  be  seeded.  If  the  underlying  rock  deteriorated.  It  would 
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just  result  In  a  thicker  earth  layer.  Where  the  channel  velocities  are 
low,  the  grass  would  provide  sufficient  erosion  protection.  Mainte¬ 
nance  would  be  limited  to  mowing . 

B129.  Cost  Comparison.  Construction  costs  were  estimated  for  the 
three  alternatives  using  100  square  yards  of  channel  bottom.  As  main¬ 
tenance  costs  vary,  the  average  annual  construction  costs  were  com¬ 
puted  and  added  to  the  annual  maintenance  costs.  Table  B12  summa¬ 
rizes  the  costs  and  presents  a  comparison  of  the  three  alternatives. 

TABLE  B12 

COST  COMPARISON 
PROTECTION  OF  AIR-SLAKING  SHALE 

(Costs  Per  100  Square  Yards  of  Channel  Bottom) 

'  Average 


Construction  Annual 

Alternative  Cost  Cost  (1 

(1)  Riprap  Protection  $2,070  $120 

(2)  Shotcrete  Protection  3,540  205 

(3)  Grass  Cover  Protection  480  31 


COST  COMPARISON  -  RATIO  OF  AVERAGE  ANNUAL  COSTS 

Cost  (l)/Cost  (3) 

Cost  (2)/Cost  (3) 

(1)  Includes  maintenance. 

B130.  Aesthetic  and  Environmental  Effects .  The  grass  cover  protec¬ 
tion  alternative  would  be  preferable  to  the  other  schemes  both  aesthet¬ 
ically  and  environmentally.  The  grass  would  provide  some  habitat  for 
small  animals.  The  appearance  and  effects  of  the  grass-covered  chan¬ 
nel  have  already  been  addressed  in  the  Phase  I  GDM.  The  riprap  pro¬ 
tection  would  provide  less  habitat  than  the  grass  cover  and  would  ap¬ 
pear  less  natural.  The  shotcrete  would  provide  no  habitat  and  it  would 
appear  quite  artificial .  Furthermore ,  minor  undulations  in  the  imper¬ 
vious  shotcrete  could  pond  minor  amounts  of  water.  This  would  result 
in  stagnant  pools,  which  would  both  be  an  eyesore  and  provide  breeding 
grounds  for  undesirable  insects. 

B131.  Selected  Alternative .  The  grass  cover  alternative  is  selected 
for  final  design  in  those  areas  where  the  design  channel  velocity  is 
sufficiently  small  that  erosion  of  the  earth  and  grass  would  not  occur. 
This  alternative  is  selected  because  of  its  low  cost  and  minimal  aes¬ 
thetic  and  environmental  impact.  For  those  areas  where  design  channel 


3.87 

6.61 


velocities  are  such  that  increased  protection  is  required,  the  riiMrap 
protection  is  selected  over  the  shotcrete  protection.  The  grass  pro*- 
tectlon  would  not  (xrovlde  sufficient  erosion  resistance  in  these  areas. 
The  riprap  is  selected  over  the  shotcrete  because  of  its  lower  cost  and 
reduced  Impact  on  both  the  aesthetics  and  the  environment. 


SECTION  N 


SOCIO-ECONOMIC  EFFECTS 


B132 .  General.  The  social  well-being  and  regional  development 
effects  of  the  project  were  addressed  in  the  Phase  I  GDM.  Most  of  the 
conclusions  reached  in  the  Phase  I  GDM  remain  valid  for  any  of  the 
alternatives  considered  in  these  alternative  studies.  The  aesthetics 
of  each  alternative  have  been  lareviously  discussed.  The  only  signifi¬ 
cant  departure  from  the  Phase  I  GDM  is  the  Impact  upon  employment 
and  Income.  The  net  result  of  the  previously  discussed  changes  from 
the  Phase  I  GDM  selected  plan  will  result  in  an  Increase  in  the  total 
project  costs .  Therefore ,  the  Increased  construction  costs  will  aid  in 
reducing  unemployment  and  increasing  Income  in  the  Cleveland  area. 
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diversion  channel  submitted  15  September  1978  ....  B3-42 

13.  2  October  1978  -  Chessle  System  to  GFCC. 

Comments  on  preliminary  plan  and  sections 

submitted  10  August  1978  . B3-48 
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April  21,  1978 


Mr.  Gaora*  B.  Brooks,  ChUf 
Opmtlont  and  MalnUnanco  Support  Soetlon 
Buffalo  District,  Corps  of  Eaptnoors 
1776  Niagara  Stroat 
Buffalo,  Naw  York  14207 

Ra:  CoBiraet  No.  DACW49-78<-0032 
Big  Croak  Flood  Frotactlon  Prolaot 
Clavolaad,  Cuyahoga  County,  Ohio 

Doar  Mr.  Brooks; 

wa  ara  forwarding  harawith  a  ganacal  plan,  pteflla  and  oroas- 
aoetlons  for  tha  subfact  projact.  Tha  plan  sad  csoss-saetloos  show  a 
prslloilaafr  allganant  tor  tha  floodway.  aK>dlflad  ohannal,  dlvarslon 
ehsnnal  and  railroad  ralooatlon.  Tha  proflla  Is  only  for  tha  floodway. 

Tha  gradas  and  structura  looatloas  shown  on  tha  proflla  ara  assontlally 
thoaa  prasontad  In  tha  Fhasa  1,  Qaaaral  Daslgn  Maawrandum. 

Tha  locations  for  tha  propoaad  drill  holas  ara  also  shown  on  tha 
plan.  Tha  Fhasa  1  drilling  haa  boon  ravlaad  frooi  tha  provloua  submission 
and  Is  now  prasontad  for  final  oommant  and/or  approval  balora  start  of 
drilling. 

Tha  allgnawnu  shoarn  ara  pralbalaary  sad  can  ba  rafinad  aa 
additional  aurvoy  and  foundation  information  baeomoa  avallabla.  Tha 
probloms  that  ara  invotvod,  howavar,  cannot  ba  allailaatad  antlialy  by 
allgnawnt  raflnamaata. 

Wa  ora  piaparing  oomawnto  oa  tha  attachad  drawlago  that  will  ho 
lorwardad  to  you  within  a  law  daya. 

Vary  truly  yeura , 

OANNETT  FUMING  CORDDRy  AND  CARFENTCR,  INC. 


ACHap 


A.  C.  HOOKE 
Hoad,  Dam  Baotion 
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/r.  G«org«  B.  Brooks,  Chief 
C  perations  and  f/alittananca  ‘:<upport  Section 
Buffalo  .  Istrtct,  Corps  of  inglnearf 
1776  Mlagar-j  '"treet 
Buffalo.  New  York  147'17 


"^UPnCT:  Contract  No.  .  ^CV  49-78-C-0037 

Big  Creek  Flood  Protection  Protect 
Cleveland,  Cuyahoga  County,  Ohio 


ear  Mr.  Brooks; 

Faferance  is  made  to  the  ganaral  plan,  profile,  and  cross  sections  we 
submitted  to  you  on  ^prll  ?0.  1978.  Regarding  this  submission,  we  offer  the 
following  comments  for  your  consideration. 


1.  gWBSl. 

Vhare  possible,  wc  cried  to  follow-  the  alignments  as  prasented  in  the 
Phase  I  General  eslgn  Memorandum  (G^  tM.  However,  because  of  various 
constraints,  the  alignments  as  presented  in  the  Phase  I  G'  I  t  could  not  always 
be  followed.  V. e  made  a  number  of  assumptions,  such  as  the  location  of 
bridge  piers  and  bottom  grade  of  the  existing  stream.  These  assumptions 
should  be  sufficiently  accurate  for  preliminary  pwpos**.  Tor  the  floodway, 
modified  channel,  and  diversion  channel,  we  used  the  bottom  widths  and  aide 
slopes  as  shown  In  the  Phase  I  G''V .  Por  the  fill  of  the  relocated  B^C  Railroad, 
we  used  a  aide  slope  of  IV  on  2.5H,  The  grades  of  the  floodway,  modified 
channel,  and  diversion  channel  are  essentially  the  same  as  shown  In  the 
Phase  I  Gl  K' . 


3.  IfolgMited  B&O  Railroad. 

The  alignment  of  the  relocated  B^C  Railroad  had  to  be  set  before  the  align¬ 
ment  of  the  floodway  could  be  determined.  Por  the  grade  of  the  relocated 
Railroad,  we  used  essentially  the  same  grade  as  that  of  the  existing  Railroad. 
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For  frollBtiury  pgrpoMa,  ahow  2S  fact  aa  tha  mUlaiuai  top  wMth  of  tha 
Railroad  oabajUuaaat.  Tha  dlataaoa  froa  tha  eaatarllaa  of  track  to  right  adga 
of  tha  top  of  fill  waa  oat  at  IS  (aat.  Although  aot  ohoam  oa  tha  craoa  aactlona. 
It  la  plannad  to  provtda  a  S-feot  ailnlmum  dapth  vaa-guttar  along  tha  loft  adga 
whoia  tha  top  of  fill  lataroaata  tha  olopa  of  tha  Norfolk  aad  waatan  Railroad 
aabankaiam.  Aa  aolad  abova,  w  uaad  IV  oa  2.SH  aa  tha  alopo  of  tha  raloeatad 
Railroad  fill.  Thla  nuat  ha  ooaaldarad  praliMlaaty  olaoa  tha  flaal  olopa  will  bo 
baaad  oa  tha  raaulta  of  tha  atablllty  aaalyau.  Wa  ballavo  tha  raleoatad  B&o 
Railroad  aa  ahowa  oa  tha  gaaaral  plan  and  eroaa  aactloaa  la  oufflclaat  for 
prallnlaary  ptrpoaaa . 


S.  Dlpgralon  Chaipal.  Baaad  oa  a  IV  oa  2H  alopa,  tha  oiaxlaum  halght  of 
out  at  tha  right  baak  of  tha  dlvaraloa  ehaanal  la  about  US  (aot.  Tha  ralooatad 
B>C  Railroad  allgiuoaat  oa  tha  laft  baak  la  ahown  without  apirala.  v.'han  apirala 
aro  addad ,  tha  Railroad  will  otowa  towarda  tha  right  bank  rogutrlBg  that  tha 
dlvaraloa  ohanaal  alao  nova  toward  tha  right  baak.  Thla  wUl  raault  la  graatar 
outa  and  Ineraaaad  areoavatloa  la  tha  right  baak  aroa.  R  waa  aaaunad  ^t  tha 
out  waa  la  ovarburdaa.  If  rook  la  oloaa  to  tha  aurfaca  oa  tha  right  bank,  tha 
alopa  ooukl  bo  ataapaaad  —  tharaby  raduciag  tha  also  of  out  aad  aawuat  of 
ONoavatloa.  Raaulta  fton  tha  aubaioteea  OKploratioa  program  will  datamloa 
whora  rock  la  la  thla  araa.  If  tha  out  alopa  cannot  ba  ataapaaad,  tha  axoavatlon 
la  thla  araa  will  graatly  anoaad  tha  amouat  aotlnatad  la  tha  riiaoa  1  GDM .  Wo 
bollava  any  additioaal  atudiaa  la  tha  dlvaraloa  ohaniwl  araa  ahould  ba  dolayad 
until  lafonaatlon  Rom  tha  aubaurfaoa  axploratloa  program  la  obtabiad.  la  tha 
fropoaad  drill  holo  layout,  thata  la  only  ona  hola  la  tha  right  bank  araa  of  tha 
dlvaraloa  channal.  Thla  will  aupply  a  Umltad  amouat  of  lafonaaUoa. 


Duo  to  tha  loeatloa  of  tha  axlatlng  apur  trackaga  and  tha  plora  of  tha 
Waot  2Sth  Straat  Bridga,  tha  ralooatad  Railroad  apur  muat  eroaa  (ha  ooacrata 
flumo  at  about  tha  loeatloa  ahoara  oa  tha  gaaaral  plan.  Tha  radlua  of  eurvatura 
that  u  ahowa  oomootlog  tha  apur  to  tha  malallaa  la  about  280  foot.  Tha 
aOnlmum  aeeaptabla  radlua  by  ARIA  Standorda  la  about  SSO  foot  and  raquiraa 
a  tangott  aaetlon  at  tha  malidlna  bayond  tha  apirala  of  tha  malnllna  curva. 

ThU  would  maka  It  laoompotlbla  with  tha  allgiimat  propooad  In  tha  Fhoao  I 
GCM.  Fvaa  If  tha  allgnmaat  eon  bo  auooaaafully  raoolvod,  tha  too  of  Ralboad 
fill  will  aaeroaoh  oa  tha  dlvaraloa  ohanaal  upotroam  and  downatroam  of  tha 
fluma.  Etihar  rataliUag  walla  or  traatlaa  would  ba  raquirad  to  allmlaata  thla 
eoafUet. 


At  approxlmata  Ptoodway  Btattoa  SS-tOOr,  tha  floodway  allgamaal  eurvaa  to 
tha  right  In  oidar  to  achlavo  a  eoafluaBoo  wtth  tha  oMdlflad  Big  CFoak  allgaamtt. 
la  doing  oo,  tha  Ooodway  aMuoa  Rom  a  looation  botwoaa  tha  oxtatlag  aad  raloeatad 
Railroad  allgamaota  to  a  toeaUoa  downhill  of  tha  axlattag  Ralboad.  A  eatoff  lavoa 
will  ho  roguliod  along  tha  laft  alda  of  tha  floodway  la  ordar  to  pravant  Ooodflowo 
Ron  going  ovar  tha  toft  baak  of  tha  Ooodway  aad  ooatliMlag  dam  tha  aatiral 
choanal  that  will  axlat  batwaaa  tha  ralooatad  and  oxtatlag  Ralboad  aUgnmaau. 
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C.  Bttw—n  Modified  Ctoiwl  *nd  Ftoo«lw»y. 

The  ciit  slopej  on  the  left  bank  of  the  modified  channel  and  the  right  bank 
of  the  floodway  intersect,  sometimes  below  design  water  swface.  This  would 
allow  floodwaters  to  pass  over  the  Intersecting  point.  On  the  transmitted  cross 
sections,  the  slopes  are  drawn  without  riprap  In  the  modified  channel,  v  hen 
riprap  Is  added,  the  slopes  will  cut  further  into  the  existing  banks.  This  xvlll 
lower  the  Intersection  point.  This  point  is  now  shown  as  a  peak.  It  would  not 
be  practical  to  construct  It  this  way.  We  srould  recommend  a  10-foot  minimum 
top  width  In  this  divide  area.  *•,  an  -  jivca  acctlon  In  this  area,  the  water  sur¬ 
face  elevation  of  the  floodway  Is  different  from  that  of  the  modified  channel  (ar 
shown  in  the  Phase  I  G  ‘  t).  The  condition  that  exists  here  is  quite  dlfferitrt 
ftom  that  presented  In  the  Phase  I  G  A  standard-type  I-waU  in  the  divide 
would  permit  the  water  surtace  elevations  to  be  at  different  elevations.  ‘Sub¬ 
surface  conditions  will  dotermtnc  whether  or  not  an  !-wall  Is  practical  In  this 
area.  If  sore  type  of  dividing  structure  is  not  constructed',  the  hydraulics  will 
be  sabstsntlally  different  from  thst  presented  in  the  Phase  I  G 


1.  oaai  vav  Alignment. 

Between  Station  7'J‘QOF  and  6tation  1024  OOr,  the  alignment  of  the  floodway 
was  moved  about  30  feet  towards  the  right  bank  to  avoid  any  conflict  with  the 
fill  of  the  relocated  BAG  Railroad  on  the  left  bank. 


e.  tes.atii8a.al.  -  ISP .ip.Ubrfiyii . 

The  floodway  Is  about  160  feet  shorter  than  the  one  presented  In  the  Fhane  t 
G' t-'.  V  o  held  the  upstream  limit  of  the  project  at  Mat  Ion  119i  30  at  the  poln: 
show-n  in  the  Phase  I  G  V  and  stationed  accordingly.  As  noted  on  the  general 
plan,  we  are  referring  to  floodway  station  as  “F",  modified  channel  as  “l‘'‘ ,  and 
diversion  channel  as  *  V  Ith  the  stationing  started  as  noted,  the  drop  spill¬ 
ways  ore  located  at  the  stattons  presented  In  the  Phase  I  C  T ' . 


9.  teyf»  Piam  gfait  ^ 

The  levee  along  the  right  bank  of  the  floodway  near  Matlon  109400r 
encroaches  on  eome  of  the  soo  buildings.  The  floodway  could  be  moved  slightl/ 
to  the  left  but  not  enough  to  eliminate  the  need  for  taking  these  buildings. 


10.  Btoelrms  mt  Right  Bide  of  rmts—Se  Traniltlon. 

Although  we  hove  not  gotten  Involved  in  any  detailed  studies  at  the  Nagy 
Boulevard  area.  It  appears  to  us  that  stoplogs  will  be  reoulred  at  the  right  side 
at  about  *>tatlon  1144 OOF.  A  flood  gate  would  be  an  alternative  to  providing  stop- 
logs.  This  Is  the  antranoe  to  s  zoo  maintenance  road  which  leads  to  low-lyin;' 
areas  in  tha  zoo.  If  (t  is  not  closed  off.  floodwaters  from  the  floodwsy  will 
enter  the  zoo.  The  left  side  Is  a  continuation  of  Nagy  Boulevard  and  cannot  br> 
closed.  Flooding  on  the  left  side  Is  limited  to  highway.  It  is  suggestad  that 
affact  of  vertical  ctrves  of  highway  and  wall  opening  on  chut#  parformanca  and 
hydraulic  lump  basin  ba  revlawad. 
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11.  kamotA  Will  te  Coaatt  ChuK. 

At  the  upatraain  and  of  tha  irolact.  tha  approach  walla  to  tha  concrata  chute 
axtand  far  into  tha  right  bank  hUlaida  aa  ahown  on  tha  ganaral  plan.  Thla 
anoroachmant  could  ba  raduoad  by  uaing  a  amallar  Qalr  angla  on  the  approach 
wall.  >Aa  alao  itata  that  a  flalrad  approach  wall  or  aona  othar  typa  of  cutoff 
will  ba  raqulrad  at  tha  laft  bank  to  prauant  Ooodwatar  from  flowing  b#twOAn  thft 
ehut*  and  the  railroad  anbankmant* 


12.  rwwtfd  swftnrfw 

Vi  a  Hava  ahowa  tha  location  of  tha  propoaad  drill  holaa  on  tha  ganaral  plan. 
Tha  numbar  of  drill  holaa  raataina  at  27  aa  pravioualy  propoaad,  Howavar,  wa 
ara  raeommandlag  a  ehanga  in  tha  location  of  aoiaa  of  tha  drill  holaa  in  order 
that  they  ba  oompatlbla  with  tha  ganaral  plan.  U’hen  wa  mat  with  you  on 
Tabruary  24.  1976.  ?.'r.  Garlach  raouaatad  that  tha  numbar  of  Phaaa  I  drill  holes 
ba  raducad  from  IS  to  14.  This  wa  have  dona  as  shown  on  tha  ganaral  plan. 

1  nil  Folaa  1  through  14,  Inelualva.  ara  Phaaa  I  and  ;:rlll  Holes  IS  through  27, 
Inclualva,  ara  Phaaa  U.  Tha  basic  layout  of  tha  27  drill  Itolas  and  tha  naad  lor 
each  Aill  hole  la  aaaantlally  tha  aaraa  aa  pravioualy  proposed.  \A'a  ara  racom> 
■ending  changaa  In  the  location  of  soma  of  tha  drill  iMlas  In  otdar  to  obtain  tha 
■oat  useful  information  possible,  vsa  did  not  ravlsa  tha  astlmata  of  linear  feet 
ol  drilling.  V  a  do  not  antlclpsta  any  significant  change  froan  tha  7S0  L.F.  of 
total  drlUiag  previously  proposed  and  approved  by  your  offlea. 


n.  Additional  Strvw  Ptta  ReoulPid. 

Wa  will  need  cartain  flald  survey  data  and  drawings  of  axlatlng  structuraa. 
Tha  following  la  a  Hat  of  tha  Items  naadad; 

a.  Qaaa  aectlons  aoreii  tha  atraamt^  will  ba  naadad  at  oartain  locations. 
On  tha  topographic  map  that  you  gave  ua.  tha  contour  aoroas  tha  atraam  raprasanta 
water  surfece.  Streambed  data  will  ba  oaaded  at  tha  following  locations: 

(1)  Prom  tha  outlat  of  tha  threa-barrel  conduit  to  about  700  feat  down¬ 
stream  of  tha  \Aaat  2Sth  Streat  Bridga. 

(2)  At  tha  downatream  and  of  tha  pro|act  betwean  Station  534-SOM  nnd 
Station  S6>00M  (aaa  Ganaral  Plan  tranamlttad  April  20,  1978). 

(3)  From  tha  outlat  of  tha  two-banel  conduit  to  a  point  nbout  ISO  font 
downatream  fro«  tha  outlet. 

b.  iRlapMtIpn  for  Fujm  rir*r^Y  Brltfot.  Drawings  on  the  bridge 
ptars  will  ba  needed.  Sirvey  information  on  the  piers  at  the  right  and  left  aide 
of  the  ooncrete  chute  will  also  be  needed,  in  particular.  Dm  location  of  plara 
will  have  to  be  tied  Into  the  coordinate  ayatem  used  on  the  topographic  drawings . 
The  location  of  the  bridge  plara  are  particularty  Important  baoausa  thn  chuta  will 
have  to  ba  located  aa  cloaa  as  possUda  te  tha  plara  at  tha  laft  alda  In  order  to 
keep  tha  cut  on  the  right  bonk  to  a  alnlfflum.  Topography  at  tha  bridga  piers 
(under  tha  bridge)  wlU  also  ba  nneded.  Tha  topography  undar  t)M  bridga  waa  not 
pickad  up  by  the  photogrammetrlc  aurvay. 
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c.  nar  Utforoyion  for  Wrt  2ith  Str— t  BrMw.  rawlngt  and  survey 
data  wUl  be  needed  for  the  piers  at  the  right  and  left  of  the  B'.C  Railroad.  The 
location  of  the  piers  V.-111  have  to  be  tied  Into  the  coordlnats  systerr  used  on  the 
topographic  'frav'tngs.  The  location  of  the  piers  are  particularly  important 
because  clearance  reculramenta  wlU  have  to  be  met  when  laying  out  the  relocatec 
R'''  railroad  and  the  spur  track.  Topography  at  these  two  bridge  piers  wiU  also 
be  needed .  Topography  urtdar  the  bridge  was  not  picked  up  by  the  photogramraetrlc 
survey.  '  etalls  of  the  piers  will  also  be  rteeded  to  assess  foundation  treatment 
required . 

d.  Nytelk  tod  westyra  saiiroad  arldge  (at  v  est  75th  <;tTeft  irldgc). 

.  rawings  on  the  bridge  aisd  abutments  wUibc  rteedec.  The  abutments  of  tht 
nev  p'  T  railroad  Bridge  will  tie  into  the  upstream  end  of  the  abutments  of  th'- 
f.'orfolk  aiyf  V  astern  naUroad  Bridge,  v  e  recommend  that  field  survey  data  be 
obtain»f  for  the  abutments  at  the  upatrean  end  of  the  bridge,  ^ince  we  will  be 
tlclH]  Into  thla  abutnient,  we  feel  that  field  survey  data  is  nestded  in  addition  to 
‘.he  drawing  information  to  verify  If  the  drawings  are  up>^o-<late. 

e.  Exlstlao  B&O  MUryd  ft14ge  (upitrMm  of  Vest  tSth  str— t  Bridge). 

*he  brid<je  ^nd  abutments  v*iu  have  to  be  remove.  :.  n wings  on  the  bridge  anu 
abutments  will  be  needed  for  estimating  the  cost  of  removing  the  structures, 

f.  IfQ  Mlfcya  arldae  tt  PowMfrMn  tnd  o(  trolect.  r  rawings  will  be 
nefded  on  thla  bridge  and  abutments.  The  relocated  B.\C  track  will  be  tlelog 
Into  existing  track  fust  upstream  of  the  brldga.  Information  on  the  abutments 
will  be  helpful  since  the  diversion  channel  enters  the  exlrtlng  strear'  at  thir 
lx:  at  I  an. 

The  concrete  transition  will  tie  Into 

tie  outlet  end  of  the  Ihros-aarrel  conduit,  flthor  druv-ings  or  survey  Inform  Uior. 
on  the  outlet  structure  wlU  be  needed .  The  Invert  elevation  at  the  end  of  the 
oortdult  will  be  part  of  the  Information  needed. 

h.  Two-B4HTel  Conduit .  rawings  will  be  needed  on  the  two-barrel  conduit 
In  connection  with  the  design  of  the  concrete  transition  and  concrete  chute. 

1.  Norfelk  and  v^gtiem  PaUroad  rtBinaw  Stnirtiires.  Between  the  fultor. 
Parkway  Bridge  and  the  est  7Sth  street  Bridge,  the  location  and  details  o' 
drainage  structures  alcttg  the  Norfolk  and  western  Railroad  will  be  needed.  '  c 
oould  not  find  any  drainage  structures  on  the  topographic  map.  Kow'ever,  it  is 
possible  that  aome  exist  but  were  not  picked  up  by  the  photogrammetric  surve'^. 
:^lnoe  the  embankment  of  tho  relocated  B'C  railroad  will  be  placed  directly 
below  the  embankment  of  the  Norfolk  an  J  V.esteni  Railroad,  it  is  extremel-.' 
important  that  datalls  on  any  axtstlng  drainage  structures  be  obtained.  If  such 
structures  exist,  they  will  ^ve  to  be  extended  into  the  'gutter  system"  proposed 
for  the  uphill  side  of  the  B'C  embankment  and  then  carried  through  the  enibanH- 
ment  into  the  floodway. 

I.  Gniysral  Utformatton  weeded  from  tin  Pallroads .  m  connection  with  the 
P'C  Railroad  relocation  and  the  spur  track  relocation,  the  following  information 
will  be  needed; 
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(1)  Track  PUc. 

0)  l&O  Cocatractioc  Staadaida. 

(3)  B&C  Ccalga  GiUdallaaa. 

(4)  Typical  >^actlon. 

(3)  Tunout  '^andards. 

(C)  Communication  '  SlgnalUatton  ^andarit. 

(7)  PAv  Raqutramant  —  f  co  and  Nsv  . 

(8)  Cperattng  '  aaign  paada  — B'C. 

U  v/oulc  be  deairtble  thit  we  obtain  tha  above  tnfonnation  at  a  )oliit  awatlng 
with  f  allroad  parconnal. 

k.  PTirfTtlpi  Wa  naad  daaortpUoM  of  tha  MMaMWa  and 

■arkara  uaad  la  tha  topoffvphlo  airvay.  V  a  will  ba  ualaa  thaaa  aioBumanta  In 
atakina  out  tha  drill  bolaa  and  aoma  may  ba  hard-to->fLnd.  Tha  dascrlptlons 
would  ba  halpful. 

Vary  truly  youra, 

GANNETT  PIXMD^C  CCR'.  T  RY  AN  CARPt^Tr^,  INC  . 


ATH/cb 


A.  C.  HOCKT 

Kaad,  Dam  Sactton 
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DEPARTMENT  OF  THE  ARMY 

uufpalo  nr.TRn,-'  of'  Engineers 

1776  Niagara  street 
buffalo,  new  YORK  1420"' 


Big  Creek  Flood  Protection  Project 
Cleveland,  Cuyahoga  County,  OH 


16  May  1978 


Mr.  Albert  Hooke 
Head,  Dam  Section 

Gannet  Flemming  Corddry  and  Carpenter,  Inc. 
P.O.  Box  1963 
Harrisburg,  PA  17105 


Dear  Mr.  Hooke: 

The  purpose  of  this  letter  is  to  respond  to  each  of  your  27  April  1978 
comments  concerning  the  plan,  profile  and  cross  sections  you  prepared 
for  the  Big  Creek  Flood  Control  Project. 

The  following  is  our  response  to  each  of  your  comments  in  the  order 
presented  and  under  the  same  heading: 

a.  General .  We  anticipated  changes  in  the  basic  alignment  during 
the  Phase  11  GDM  studies  from  that  presented  in  the  Phase  I  GDM  report. 
However,  we  are  not  anticipating  any  major  changes  outside  the  Scope  of 
Work.  Your  comments  in  this  area  provided  us  some  insight  into  the 
preliminary  assumptions  you  used  to  fit  the  plan  into  the  project  area. 

We  recognize  that  you  will  eventually  refine  and  justify  the  slopes  used, 
etc.  in  the  detailed  design  portion  of  the  study  and  are  requesting 
specific  information  concerning  the  location  of  bridge  peirs  and  bottom 
grades  of  the  existing  stream  to  perform  the  detailed  design  required. 

The  survey  information  you  are  requesting  will  be  obtained  by  us  as 
outlined  in  paragraph  m  below. 

b.  Relocated  B&O  Railroad.  We  interpret  this  comment  as  information 
that  may  be  refined  in  the  future  but  does  not  require  a  response. 

c.  Diversion  Channel.  Paragraph  1  below  approves  your  subsurface 
exploration  program.  Your  comments  seem  to  indicate  that  you  are  uncomfor¬ 
table  with  the  boring  program  in  the  vicinity  of  the  Diversion  Channel. 

Our  F&M  section  has  reviewed  your  plan, and  they  believe  that  the  Phase  II 
hole  locations  are  flexible  enough  to  provide  additional  information  if 
necessary.  Any  reservations  you  have  In  this  area  should  be  discussed 
during  the  joint  on-site  meeting. 
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Mr.  Albert  Hooke 

We  arc  concerned  about  restricting  your  studies  in  the  diversion  channel 
area  until  the  drilling  is  complete.  We  would  like  to  be  advised  if  you 
anticipate  this  to  affect  the  contract  schedule  dates. 

d.  Relocated  Railroad  Spur.  The  problems  in  aligning  and  constructing 
the  spur  line  appear  very  critical.  Please  keep  us  advised  of  your  findings 
concerning  this  item.  I  expect  to  have  George  Brooks,  my  Project  Manager, 
attend  the  meeting  you  will  have  with  the  railroad  personnel. 

You  mentioned  that  if  the  alignment  was  feasible,  a  retaining  wall  or 
trestles  would  be  required  to  eliminate  the  railroad  embankment  encroachment 
on  the  diversion  channel.  If  any  of  this  work  is  outside  the  Scope  of  Work, 
please  provide  us  with  sufficient  information  to  evaluate  the  necessity 
of  including  it  in  the  work  and  identify  the  extra  effort  anticipated. 

e.  Floodway  at  Intersection  with  Modified  Channel.  Our  Hydraulics 
Branch  is  presently  re-evaluating  the  changed  conditions  you  identified 
in  your  letter  and  will  modify  the  hydraulics  between  the  lower  drop 
structure  and  the  confluence  between  the  floodway  and  main  channel.  This 
will  impact  on  the  necessity  for  the  cutoff  levee  ,you  mentioned.  Further 
the  location  of  the  lower  drop  structure  may  be  moved  upstream. 

f.  Divide  between  Modified  Channel  and  Floodway.  We  agree  with  the 
10  foot  minimum  top  width  in  the  divide  area  you  recommended  providing  it 
is  not  in  conflict  with  the  ER's  covered  in  the  Scope  of  Work.  In  regards 
to  the  dividing  structure  required,  our  hydraulics  branch  is  redesigning 
the  system  to  relocate  the  modified  channel-floodway  confluence  to  eliminate 
the  need  for  such  a  structure,  as  noted  above. 

g.  Floodway  Alignment.  No  comment  required. 

h.  Location  of  Drop  Spillway.  No  comment  required. 

i.  Levee  along  Right  Bank  of  Floodway.  The  zoo  buildings  that  are 
in  the  way  of  the  floodway  levee  are  wooden  buildings  that  house  the  heavy 
ungulates.  We  agree  that  these  buildings  should  be  moved  to  another 
location  prior  to  construction.  We  originally  planned  on  raising  the  low- 
lying  zoo  lands  in  the  area  rather  than  constructing  a  levee  per  se  ,  but 
will  count  on  you  to  evaluate  whether  constructing  a  levee,  providing  land¬ 
fill  to  the  area,  etc.  is  the  best  method  of  raising  the  low-lying  areas 

of  the  zoo  along  the  floodway.  In  either  case,  the  right  bank  must  be 
elevated . 
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j •  Stoplogs  at  Right  Side  of  Concrete  Transition.  We  acknowledge  that 
the  area  has  to  be  built  up  in  the  reach  to  prevei  ^  floodway  waters  from  enter¬ 
ing  the  zoo;  but  have  not  agreed  to  the  method.  Lore  information  must  be 
provided  before  we  can  make  such  a  decision  (landfill,  stoplogs  .  .) 

Our  Hydraulic  Branch  has  reviewed  your  comment  with  respect  to  the  effect 
of  the  wall  opening  (if  stoplogs  are  psed)  on  the  chute  performance  and 
hydraulic  jump.  They  state  that  the  jump  has  been  designed  to  occur  upstream 
of  this  area  and  further  concern  is  unwarranted.  They  will  verify  the 
jump  positioning  again  with  the  revised  confluence  location  of  the  floodway 
and  creek,  height  of  drop  at  spillways;  etc.,  after  the  results  of  the 
subsurface  exploration  program  are  available. 

k.  Approach  Walls  to  Concrete  Chute.  We  agree  that  the  approach  walls 
should  be  evaluated  and  altered  as  necessary  during  the  design.  We  anti¬ 
cipated  such  changes  would  occur  during  the  detailed  design  portion  of  the 
contract . 


l.  Proposed  Subsurface  Exploration.  We  have  reviewed  and  are  herein 
approving  your  subsurface  exploration  program  with  the  following  comments: 

i)  We  request  an  update  and  resubmittal  of  the  specifics  of  your 
program  in  accordance  with  paragraph  2  of  Appendix  C  to  the  Scope  of  Work. 
Your  most  recent  submittal  changed  hole  numbers  and,  in  the  case  of  hole 
#13,  location,  without  any  change  to  the  data  previously  supplied. 

ii)  Location  of  Phase  II  holes  are  subject  to  being  relocated  based 
on  Phase  I  boring  results. 

iii)  As  a  matter  of  clarification,  the  Buffalo  District  normally 
desires  to  accomplish  1/3  of  its  borings  in  the  Phase  I  portion  of  the 
exploration  program.  I  do  not  expect  this  to  Impact  on  your  present 
program  but  if  you  are  aware  of  additional  holes  that  you  believe  could  be 
accomplished  with  the  Phase  II  rather  than  Phase  I  borings,  please  advise 
us  accordingly. 

m.  Additional  Survey  Data  Required.  Inclosure  1  provides  you  with 
the  creek  thalweg  and  the  cross  sections  you  requested  (para  13  a) .  I  have 
requested  our  surveyors  to  obtain  the  pier  information  you  requested  in 
paragraph  13  (b)  and  13  (c)  and  will  provide  it  to  you  when  available. 
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I  anticipate  it  will  take  two  weeks.  The  surveyors  will  also  look  for  and 
locate  any  drainage  structures  along  the  N&W  railroad. 

1  trust  that  this  letter  adequately  responds  to  your  comments. 

Sincerely  yours. 


Incl. 
as  stated 


DANIEL  D.  LUDWIG 


Colonel,  Corps  of  Engineers 
Contracting  Officer 
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Mar  2S.  tm 


Mr.  A.  M.  Sehuh 
OtvlaloB  Maaagar 
■aUtaora  and  Ohio  Railroad 
Chaaala  Syataa 
Akron,  Ohio  44309 


Rn;  llfl  Crank  Flood  Conbol  Prolact 
Clavaland,  Ohio 


Daar  Mr.  Sehuh: 

Rafntanoa  i«  aado  to  our  latter  of  May  17,  197t,  raeardintt  the  aub- 
lact  pfolact  which  this  ftra  la  daalgnlno  for  the  luttalo  Dlalrlct,  Corpa  of 
Enelnaara .  Wa  indicated  la  that  lattar  that  wa  axpactad  to  aaad  you  another 
latlar  la  the  near  future  raeuaeting  a  awatlne  with  your  ataff ,  rapraaaautlvaa 
of  tha  Conia  of  Eaolaaara  and  our  paraonnat  la  order  to  diacuaa  doalgn 
orltarla  and  atandarda  for  tha  propaaad  railroad  relocation .  includiao  the  new 
ferldoa.  Aocordinely,  wa  am  raquaatlao  that  auch  a  owatlan  ba  ocnaldamd. 

Aa  part  of  tha  propoead  owating,  wa  ahould  Uka  to  obtain  tha  foUow- 
Ino  lalarawtlon  or  data  horn  you: 

1.  Crawinoa  of  tha  aniatine  ratlrood  bridge  that  la  upatraam  of  tha  Want 
2Sth  Street  highway  bridge.  Thia  bridge  and  ita  abutaanta  will  have  to  ba 
mamvod  aa  part  of  tha  flood  control  work.  Xnfaraatlon  vlU  ba  naadad  for 
aatlaatlng  tha  ooat  of  raaevtag  and  dlopoalng  of  tha  otruotura. 

3 .  Orawlnga  of  tha  axlatlng  ralhoad  bridge  at  tha  downatraaa  and  of 
tha  preloet.  Dnwinga  will  ba  naadad  of  thta  bridge  and  ita  abutawnta.  Tha 
icloMtad  iraokaga  will  ba  tying  Into  tha  axlatlng  tmekaga  |uat  upntraaa  of 
thla  tartdga.  ktoraation  on  the  abutaanta  will  bn  naadad  bacauaa  the  pro- 
poaod  dlvaralon  ehannal  will  antar  tha  axlatlng  atraaa  naar  thin  point  and 
ooaa  grading  In  tha  araa  of  tha  bridga  abutaanta  alght  ba  mquimd . 

3.  Flan  ahowlng  datalla  of  tha  onlatlng  tmekaga  through  tha  mlooatlon 
area,  ineludlag  eoaaunloatlen  and  aignal  linaa. 


Mr.  A.  M.  Sehuh 

!»Tt 


4.  Contiruetlan  ■tandards  of  tha  Baltlnora  and  Ohio. 

5.  Opslon  ouldallnes  of  the  Mtlmore  end  Ohio  for  both  trecktoe  -n  i 
hrt  I'jes. 

6.  Typical  sections  used  for  virtous  locrtlon  conditions,  prrtlculnrly 
sHehlll. 

7.  Turnout  standards. 

9.  C  ommunlC'''tlon  end  slgnalltetlon  atanderds. 

9.  Right-of-way  reculramants. 

10.  OperatUig  and  daslgn  apoeds  for  roiocated  section. 


Costs  Incurred  in  preparing  the  above  data  for  our  use  may  be  Invoiced 
(o  this  firm,  attention  of  the  undersigned.  Please  let  us  know  when  and  where 
you  would  prefer  to  talk  to  the  C  orps  of  r.nglneers  .and  our  representetlves  about 
the  vrolect,  May  we  suggest  toamtlm*  during  tha  funs  7-9  period  '. 

Very  truly  yours , 

G  NNLTT  FUMING  CORJJRY  CARPr.NTEa,  INC  . 


A.C.  HCX>]Cr 
Head,  Dam  Section 
Hy*aulle  Dtrlslon 

ACHvp 

oe:  Mr.  George  B.  ftooka, 

■uftalo  District,  Corps  of  Engineers 


Eng<n««rtng  Department 


^hessie  System 

June  19,  1978  FD/94 

File:  H-10661 


Operating  Haadquartera  Building 
P.  0.  Box  1800 
Huntington,  W.  Va.  25718 


Mr.  A.  C.  Hooke 

Head,  Dam  Section,  Hydraulic  Division 
Gannett  Fleming  Corddry  and  Carpenter,  Inc. 

P.  0.  Box  1963 
Harrisburg,  Pa.  1710S 

Dear  Mr.  Hooke: 

Please  refer  to  your  letter  of  May  23  reqve  sting  plans  and  data  for  design 
work  In  connection  with  Crack  relocation  In  Cleveland,  Ohio  due  to  the  Big  Creek 
Flood  Control  Project, 

Per  your  request,  Che  following  are  attached: 

1.  Bridge  No.  108  located  upstream  of  the  West  2SCh  Street  highway 
bridge.  Five  sheets  of  detailed  plans. 

2.  Bridge  No.  110  located  downstream  from  West  2Sth  Street.  Bridge 
sketch  only  as  detailed  plana  are  not  available. 

3.  Copy  of  Valuation  Maps  V-121.3(S>126  and  S*13a)  showing  track 
location.  Exact  location  of  tracks,  pole  lines,  etc.  should  be 
verified  In  the  field. 

4.  Design  criteria  for  track,  bridges,  etc. 

5.  Package  of  standard  plans  for  track  and  turnout  material,  land 
construction  details. 

6.  Pamphlet  titled  "Industrial  Sidetracks"  giving  brief  description  of 
sidetrack  layout,  design  and  construction.  Most  of  Che  matter  will 
also  apply  to  main  track  work  except  for  quantities. 

7.  Pamphlet  titled  "Specifications  for  Track  Construction"  Is  also 
primarily  for  sidetracks  though  most  of  the  data  applies  equally  to 
any  track. 

8.  Engineering  Department  Bulletins  R-4  (spiking)  and  R-13  (superelevation). 

9.  Operating  and  design  speeds  will  be  furnished  by  Mr.  Schuh's  office. 

We  believe  your  request  for  a  meeting  to  be  slightly  premature  until  such 
time  as  plans  can  be  developed  In  soise  detail  to  warrant  a  field  trip  to  review  sene. 
We  certainly  will  assist  In  reviewing  preliminary  allgrasent,  grade,  etc.  plans  as  they 
become  available  to  help  direct  a  suitable  solution.  Please  feel  free  to  contact  this 
office  or  our  local  engineering  office  at  Akron. 

Very  truly  yours, 

V/W: 

gi.  W.  Brent 
Chief  Engineer 

cc;  Mr.  A.  M.  Schuh  -  Please  furnish  Mr.  Hooke 

with  operating  speed  for  the  project. 

The  CKcsapcsIi*  and  Obio  Railway  Company  Ballimoiaand  OKio  Railroad  Company 
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Mr.  George  B.  Brooks,  Chief 

Operations  and  Maintenance  Support  Section 

Buffalo  District,  Corps  of  Engineers 

1776  Niagara  Street 

Buffalo,  New  York  14207 


SUBJECT:  Contract  No.  DACW49-78-C-0032 

Big  Creek  Flood  Protection  Project 
Cleveland,  Cuyahoga  County,  Ohio 


Dear  Mr.  Brooks: 

A  meeting  was  held  at  the  project  site  on  June  13,  1978.  The  main 
purpose  of  the  meeting  was  to  discuss  the  results  of  the  Phase  I  Subsurface 
Exploration  Program  and  proposed  changes  to  the  Phase  n  Subsurface 
Exploration  Program.  The  following  were  In  attertdance: 

Buffalo  District ,  Corps  of  Engineers  (NCB) 

George  B.  Brooks 
John  Gerlach 
Irving  Relnlg 

Gannett  Fleming  Corddrv  and  Carpenter.  Inc.  (GFCC) 

Albert  C.  Hooke 
Frederick  Futchko 
Peter  G .  Robelen 
Walter  Marriott 
James  H.  Thoma 

Buffalo  District  representatives  and  GFCC  representatives  met  at  the 
West  25th  Street  Bridge.  An  Inspection  of  the  downstream  end  of  the  project 
site  followed.  The  Items  that  were  of  particular  Interest  In  this  area  In¬ 
cluded  the  piers  of  the  West  25th  Street  Bridge,  the  Baltimore  and  Ohio  (B&O) 
Railroad  Bridge,  the  Norfolk  and  Western  (N&W)  Railroad  Bridge,  the  spur 
track  of  the  B&O  Railroad,  and  the  waste  pile  on  the  right  bank  downstream  of 


Cantinu 


<&le 


B3-15 


Oannctt  Flcmino  Cohooiiv  a*  C 


I.  Inc. 


-2- 


June  26,  1978 


the  West  25th  Street  Bridge.  Mr.  Hooke  noted  during  this  Inspection  that 
Mr.  Marriott  specialized  in  Railroad  Engineering  and  that  he  would  be  in¬ 
volved  in  the  B&O  Railroad  and  B&O  spur  track  relocations.  Mr.  Hooke 
also  noted  that  Mr.  Thoma  was  a  Bridge  Engineer  and  would  be  involved  in 
the  design  of  the  two  Railroad  bridges.  After  looking  at  the  site  of  the  new 
B&O  Railroad  bridge,  Mr.  Marriott  questioned  if  there  would  be  sufficient 
side  clearance  between  the  relocated  track  and  the  West  25th  Street  Bridge 
pier  to  meet  Railroad  standards.  The  distance  from  centerline  of  the  N&W 
track  and  the  downstream  edge  of  the  West  25th  Street  Bridge  pier  was 
measured  and  found  to  be  42.5  feet.  Mr.  Marriott  stated  that  this  was 
sufficient  and  clearance  should  not  be  a  problem. 

After  inspecting  the  tracks  in  the  siding  area,  Mr.  Marriott  felt 
that  the  rail  and  hardware  could  be  re-used  but  the  ties  could  not. 

The  area  at  the  very  downstream  end  of  the  project  was  also 
inspected.  Mr.  Brooks  noted  that  immediately  downstream  of  where  the 
project  terminates,  the  stream  originally  divided  into  two  channels.  The 
waste  material  being  dumped  in  this  area  has  completely  filled  in  the 
channel  that  was  against  the  right  bank.  Consequently,  the  stream  is  now 
only  flowing  in  the  other  channel  that  is  right  next  to  the  B&O  Railroad 
track,  Mr.  Brooks  is  checking  into  this  situation.  He  noted  that  a  permit 
was  Issued  for  dumping  in  the  general  area  but  it  did  not  include  filling  in 
the  charmel.  During  the  inspection  it  was  noted  that  a  large  steel  power 
pole  with  two  guy  wires  was  located  at  the  downstream  end  of  the  project. 
The  pole  and  guy  wires  will  have  to  be  relocated  in  order  to  construct  the 
diversion  channel.  Mr.  Brooks  stated  that  this  was  a  345,000  volt  line 
owned  by  the  Cleveland  Electric  Illuminating  Company.  Mr.  Brooks  will 
check  into  the  relocation  of  this  utility. 

The  project  site  in  the  vicinity  of  the  Pulton  Avenue  Bridge  was  also 
inspected.  The  concrete  transition  in  this  area  will  be  close  to  the  abut¬ 
ments  of  the  B&O  Railroad  bridge.  Although  the  bridge  abutments  might  not 
create  any  problems,  GFCC  stated  that  plans  of  the  bridge  might  be  needed. 
GFCC  will  check  into  this  and  if  bridge  plans  are  required ,  GFCC  will 
request  them  from  the  Railroad. 

The  core  and  Jar  samples  from  the  Phase  I  drilling  were  stored  in 
Suburban  Power  Industry's  warehouse  near  the  project  site.  An  inspection 
of  representative  core  and  Jar  samples  was  made.  Mr.  Robelen  noted  that 
the  core  samples  were  extremely  uniform  and  it  was  only  necessary  to  look 
at  cores  from  a  few  drill  holes.  Mr.  Robelen  stated  that  except  for  some 
minor  exceptions,  the  rock  encountered  is  hard  medium  gray  shale.  It  was 
pointed  out  that  the  most  significant  characteristic  of  the  shale  is  that  it 
air  slakes.  The  core  samples  are  generally  long  solid  pieces  when  they 
come  out  of  the  core  barrel.  However,  within  an  hour  of  exposure  to  air, 
the  rock  starts  developing  fractures  parallel  to  the  bedding  and  in  a  few 
days  many  of  the  core  samples  are  completely  broken  into  numerous  small 
pieces.  Mr.  Hooke  stated  that  the  air-slaking  characteristic  of  the  shale 
is  a  concern  where  the  floodway  and  diversion  channel  are  cut  Into  rock. 

In  these  areas  the  rock  will  disintegrate  to  a  depth  of  about  6  to  12  Inches 
and  then  the  disintegration  ceases.  When  a  flood  occurs,  the  disintegrated 
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material  will  be  washed  away.  After  a  flood,  a  new  cycle  of  disintegration 
will  start.  After  several  floods,  a  substantial  amount  of  the  rock  will  have 
been  removed.  This  would  not  be  a  problem  for  a  chaimel  that  has  a  con¬ 
stant  flow.  As  long  as  the  material  Is  wet,  it  does  not  slake.  Mr.  Hooke 
recommended  that  riprap  on  bedding,  shotcrete,  or  some  other  type  of  protec¬ 
tive  material  be  considered.  Mr.  Brooks  noted  that  the  floodway  will  have 
floodflows  once  in  about  7  years .  A  decision  will  be  required  fiom  the 
District  as  to  whether  or  not  protection  should  be  considered. 

After  inspecting  the  core  and  jar  samples,  further  discussion  on  the 
project  continued  in  a  local  restaurant.  There  was  a  general  discussion 
about  the  proposed  concrete  flume  and  spur  Railroad  track  that  are  shown 
in  the  Phase  I  GDM  as  passing  through  the  same  arch  of  the  West  25th  Street 
Bridge. 


Mr.  Hooke  pointed  out  that  the  proposed  flume  is  supposed  to  have 
an  Interior  width  of  60  feet  and  pass  through  the  arch  on  a  skew.  With 
3-feet  thick  walls,  the  out-to-out  width  of  the  flume  is  66  feet.  In  passing 
through  the  arch  on  a  skew,  the  flume  requires  a  width  of  86  feet,  r^m 
footer-to-footer  of  the  parallel  piers  of  the  arch,  there  is  only  68  feet.  So, 
it  is  impossible  for  the  60-foot  wide  flume  to  pass  through  the  arch  on  a 
skew.  It  would,  in  fact,  be  risky  to  try  putting  a  60-foot  flume  through 
normal  to  the  bridge,  or  parallel  to  the  piers.  There  would  only  be  a  foot 
clearance  on  either  side . 

As  part  of  the  Phase  I  drilling,  a  hole  was  drilled  near  each  pier. 

The  drilling  verified  the  pier  footer  elevations  scaled  from  the  bridge 
construction  drawings.  Looking  downstream,  the  left  pier  footer  apparently 
is  founded  on  stratified  gray  shale  at  approximate  Elevation  600;  while  the 
right  pier  footer  is  founded  on  stratified  gray  shale  at  approximate 
Elevation  607.  The  Invert  of  the  flume  is  approximate  Elevation  597,  so  the 
flume  excavation  grade  would  be  about  Elevation  594.  That  is,  the  flume 
excavation  must  be  taken  to  approximately  6  feet  below  the  foundation  of 
the  left  pier  and  approximately  13  feet  below  the  foundation  of  the  right  pier. 
Considering  that  the  rock  is  a  horizontally  stratified,  air-slacking  shale,  it 
would  be  expedient  to  have  about  a  minimum  of  5  feet  of  rock  berm  between 
the  pier  footer  and  the  adjacent  excavated  trench.  Even  with  close-line 
drilling  to  control  the  limits  of  the  hand -excavated  area,  there  will  be  some 
overbreak.  The  vertical  surfaces  should  probably  be  covered  quickly  with 
about  3  Inches  of  reinforced  shotcrete,  as  the  excavation  is  made  in  vertical 
layers,  to  seal  in  the  rock  moisture  and  provide  some  structural  support. 

If  a  flume  with  a  50-foot  interior  width,  or  56-foot  exterior  width, 
were  to  be  constructed  normal  to  the  bridge,  or  parallel  to  the  piers,  there 
would  be  a  6-foot  berm  or  either  side  of  the  flume  excavation  at  the  eleva¬ 
tion  of  the  respective  bridge  pier  foundation.  A  flume  with  a  40-foot  interior 
width,  or  46-foot  exterior  width,  if  constructed  on  a  skew,  would  require 
a  width  of  66  feet  normal  to  the  bridge .  This  would  be  tight  at  the  diametrically 
opposite  pier  footer  corners ,  but  probably  could  be  constructed .  A  few  feet 
smaller  would  lessen  the  risk  somewhat.  Since  the  West  25th  Street  Bridge 
is  owned  by  Cuyahoga  County,  the  question  was  raised  as  to  whether  the 
County  %vould  have  to  approve  the  preliminary  plans  and  specifications  for  the 
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flume.  Since  the  excavation  goes  below  the  pier  footers,  they  might  be 
Interested.  Mr.  Brooks  said  that  he  would  check  on  this. 

Information  will  be  required  from  the  District  as  to  the  hydraulic 
design  of  the  structure  that  they  decide  to  use  In  this  location. 

Mr.  Marriott  stated  that  there  were  many  problems  associated  with 
tlic  design  of  the  spur  Railroad  bridge.  With  the  flume  size  and  alignment 
complication  added  to  the  spur  turnout  radius  difficulties,  the  concept 
shown  In  the  Phase  I  GDM  Is  virtually  Impossible  to  achieve. 

Mr.  Marriott  presented  a  plan  showing  an  alternative  location  for  the 
spur  Railroad  bridge.  At  this  location  the  spur  Railroad  bridge  would  cross 
the  stream  about  500  feet  upstream  of  the  West  25th  Street  Bridge.  The 
spur  Railroad  bridge  at  this  location  would  be  about  200  feet  long  and  a 
middle  pier  would  be  required. 

Mr.  Brooks  agreed  that  the  problems  with  the  Railroad  spur  bridge 
at  Its  Phase  I  GDM  location  are  such  that  a  new  location  is  warranted.  The 
new  location  proposed  by  GFCC  was  satisfactory  to  Mr.  Brooks.  Regarding 
possible  changes  In  the  flume  alignment  and  size,  Mr.  Brooks  stated  that 
he  will  have  the  Corps'  Hydraulic  Section  check  Into  the  alternatives 
available .  The  Hydraulic  Section  will  also  take  Into  consideration  the 
new  location  of  the  Railroad  spur  bridge  and  its  middle  pier. 

There  was  a  general  discussion  regarding  required  clearance  between 
design  water  surface  and  low  steel  of  the  Railroad  bridges.  Mr.  Hooke  stated 
that  a  minimum  clearance  of  2.0  feet  has  been  used  by  GFCC  on  other  Corps' 
projects.  Mr.  Brooks  stated  that  he  would  check  Into  this. 

Mr.  Brooks  stated  that  the  Corps'  Hydraulic  Section  has  changed 
some  project  features  as  a  result  of  hydraulic  computations  based  on  the 
Phase  I  drilling  Information.  Mr.  Brooks  stated  that  the  size  and  location 
of  the  upper  drop  spillway  will  remain  unchanged  but  the  lower  drop  spillway 
will  be  replaced  by  two  low  rlprapped  structures.  There  would  be  a  drop  of 
about  3  feet  at  these  structures. 

There  was  a  general  discussion  on  the  waste  area  at  the  downstream 
end  of  the  project.  Mr.  Robelen  stated  that  it  Is  an  active  waste  area  and 
the  contours  are,  therefore,  constantly  changing.  The  latest  topographic 
map  was  based  on  photogrammetrlc  methods  from  aerial  photography  dated 
April  1977.  It  Is  not  known  how  much  the  contours  have  changed  since 
April  1977.  Mr.  Futchko  stated  that  a  considerable  amount  of  diversion 
channel  excavation  will  come  from  the  waste  material  and  in  order  to  have 
an  accurate  excavation  quantity,  the  contours  would  have  to  be  brought 
up  to  date.  Mr.  Brooks  stated  that  he  would  check  Into  the  possibility  of 
having  the  waste  area  surveyed. 

Mr,  Robelen  stated  that  If  an  old  USGS  topographic  map  of  the  site 
area  were  available ,  It  could  be  used  for  determining  the  top  of  natural 
ground  line  at  the  waste  pUe  area.  Mr.  Brooks  stated  that  he  would  check 
to  see  If  he  could  find  one . 
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Mr.  Hooke  stated  that  a  considerable  amount  of  the  relocated  Railroad 
fill  was  Intended  to  come  from  the  diversion  channel  excavation.  Since  a 
large  portion  of  this  excavation  Is  waste  material  that  cannot  be  used  In  the 
Railroad  fill,  material  will  probably  have  to  be  borrowed.  Mr.  Futchko  also 
pointed  out  that  a  spoil  area  will  be  needed  for  the  excavated  waste  material. 
Mr.  Brooks  stated  that  he  would  check  Into  finding  a  borrow  area  and  a  spoil 
area. 


Mr.  Hooke  noted  that  the  Phase  I  GDM  did  not  Include  a  discussion 
on  the  environmental  effects  of  the  waste  pile.  Mr.  Brooks  stated  that  he 
would  discuss  this  with  the  Environmental  Section  of  the  Corps. 

GFCC  presented  their  recommended  Phase  11  Drilling  Program. 

Mr.  Futchko  pointed  out  the  changes  from  the  original  Phase  II  Drilling 
Program.  Drill  Hole  Nos.  20  and  25  were  relocated  so  that  they  would  be 
located  at  the  abutments  of  the  new  location  of  the  spur  railroad  bridge. 

Drill  Hole  No,  18  was  relocated  In  order  to  obtain  Information  on  the  B&O 
Railroad  fill.  Drill  Hole  No.  27  was  relocated  in  order  to  obtain  more 
Information  on  the  waste  pile  material.  Mr.  Gerlach  agreed  that  these  holes 
would  give  more  useful  Information  at  their  relocated  position  than  at  their 
original  location.  Mr.  Futchko  stated  that  Drill  Hole  Nos.  24  and  26  could 
be  relocated  to  areas  where  more  useful  Information  could  be  obtained. 

After  a  general  discussion  on  this  matter.  It  was  agreed  that  Drill  Hole 
No.  26  would  be  relocated  to  the  waste  pile  area  and  Drill  Hole  No.  24 
would  be  relocated  to  the  levee  at  the  right  bank  of  the  floodway  at  the 
upstream  end  of  the  project.  Mr.  Robelen  stated  that  auger  borings  would 
be  obtained  to  supplement  the  drill  hole  Information.  Auger  borings  were 
planned  at  the  left  side  of  the  chute  at  the  upstream  end  of  the  project, 
along  the  levee  at  the  right  bank  of  the  floodway  at  the  upstream  end  of  the 
project  and  at  the  waste  pile.  Mr.  Hooke  stated  that  a  survey  crew  would 
survey  In  the  relocated  drill  holes  and  the  auger  borings.  This  has  been 
accomplished , 

Mr.  Robelen  stated  that  undisturbed  samples  were  proposed  at  Drill 
Hole  Nos.  5,  6,  and  18,  and  that  pressure  tests  In  rock  were  proposed  at 
Drill  Hole  Nos.  17  and  19.  After  a  general  discussion  on  this,  Mr.  Gerlach 
agreed . 


Mr.  Relnlg  requested  that  some  soli  samples  from  the  waste  pile 
be  tested.  Mr.  Robelen  stated  that  representative  samples  would  be 
tested. 


Mr.  Robelen  requested  copies  of  Drilling  Log  Forms,  ENG  Forms  1836 
and  1836A.  Mr.  Gerlach  stated  he  would  send  these  to  GFCC.  These  have 
been  received.  Mr.  Gerlach  requested  that  the  core  boxes  be  re-lettered 
so  that  the  lettering  Is  running  normal  to  the  long  axis  of  the  box  and  not 
parallel.  Mr,  Robelen  stated  that  this  would  be  done. 

Mr.  Robelen  stated  that  all  the  core  boxes  and  Jar  samples  would 
be  taken  to  Harrisburg.  As  per  scope  of  work,  they  will  be  delivered  to 
Buffalo  when  design  Is  complete. 
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Mr.  Hooke  stated  that  he  had  talked  to  the  Chessle  System  regarding 
setting  up  a  meeting  to  discuss  the  B&O  Railroad  relocation  and  the  two  new 
Rail/oad  bridges.  The  Chessle  S'  stem  thought  that  such  a  meeting  was  pre¬ 
mature  and  requested  that  prelim^  tary  plans  be  submitted  to  them  for  the!'- 
ci'mment  and/or  approval.  There  was  a  general  discussion  on  the  procedure 
for  submitting  these  preliminary  plar  to  the  Chessle  System.  In  the  interest 
of  saving  time,  Mr.  Brooks  requesteo  that  GFCC  send  them  directly  to  the 
Chessle  System  with  a  copy  to  the  Corps. 

GFCC  gave  the  following  information  to  the  Corps: 

1.  Logs  of  the  Phase  I  drilling. 

2.  Two  copies  of  a  plan  showing  the  revised  Phase  11 
Drilling  Program. 

3.  Two  copies  of  the  revised  Phase  II  drilling  showing 
breakdown  of  estimated  depths  of  overburden  and 
rock  drilling . 

4.  A  plan  showing  GFCC's  proposed  location  of  the 
spur  railroad  bridge.  GFCC  agreed  to  send  the 
Corps  another  copy  of  this  plan.  A  copy  Is 
transmitted  herewith. 

5.  A  print  of  the  West  25th  Street  Bridge  piers  with  the 
flume  shown  thereon .  Another  copy  of  this  drawing 
Is  also  forwarded  herewith. 

The  Corps  gave  the  following  to  GFCC: 

1 .  A  print  showing  the  location  of  the  20-lnch  diameter 
waterline  at  the  West  25th  Street  Bridge. 

2  .  A  set  of  prints  showing  the  location  of  the  utilities 
of  the  Cleveland  Electric  Illuminating  Company. 

3.  A  set  of  prints  showing  the  location  of  the  utilities 
of  the  Division  of  light  and  Power,  City  of 
Cleveland . 

4.  Survey  notes  for  location  of  bridge  piers  and 
cross  sections. 

5.  Mr.  Brooks'  handwritten  notes  on  N&W  Railroad 
meeting  (June  8,  1978). 

6.  Mr.  Brooks'  handwritten  notes  on  utility  and  landfill 
activity  at  site  (June  8,  1978).  Attached  to  the  notes 
Is  Information  on  the  Hennlnger  Storm  Sewer. 
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On  June  2  3 ,  GFCC  received  the  design  Information  which  they  had 
requested  from  Chessle  System.  Included  were  two  Valuation  Maps.  We 
are  forwarding  half-scale  copies  of  these  maps  here«<rlth  for  your  use.  The 
downstream  map  Is  of  Interest  since  It  shows  the  original  location  of  Big 
Creek  before  construction  of  the  Railroad.  R  also  shows  the  location  of  a 
City-owned  power  plant  and  reservoir  where  the  landfill  Is  now.  This 
probably  explains  the  ashes,  bricks,  and  large  sections  of  concrete  slabs 
found  at  the  bottom  of  the  trashplle  In  that  area.  Other  unusual  findings 
are  also  explained. 

We  are  forwarding  copies  of  Mr.  Robelen's  Phase  n  logs  for 
Mr.  Gerlach.  Now  that  the  Railroad  design  criteria  have  been  received, 
we  find  that  the  Chessle  requirements  are  well  over  AREA  minimum 
requirements.  A  preliminary  plan  should  be  ready  for  submission  to 
Chessle  about  July  6,  1978. 


Very  truly  yours , 

GANNETT  FLEMING  CORDDRY  AND  CARPENTER,  INC. 


A.  C.  HOOKE 
Head.  Dam  Section 


ACH/cb 

Incls,  as  noted. 
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Big  Creek  Flood  Protection  Project 
Cleveland,  Cuyahoga  County,  Ohio 


Albert  Hooke,  Head,  Dam  Section 
Gannett  Fleming  Corddry  and  Carpenter,  Inc. 
P.O.  Box  1963 
Harrisburg,  PA  17105 


Dear  Mr.  Hooke: 

The  purpose  of  this  letter  is  to  provide  you  with  information  you 
requested  in  your  26  June  1978  letter  documenting  the  Phase  I  boring 
meeting. 

The  following  is  the  information  you  requested: 

Hydraulics.  Attachment  1  is  the  revised  hydraulic  design  for  the 
Big  Creek  FC  Project.  Essentially,  this  revision  replaces  the  two  8- 
1/2  foot  drop  structures  with  five  small  rocklined  drops,  relocates 
the  floodway  and  main  channel  junction,  increases  the  main  channel 
bottom  width  downstream  of  the  three  barrel  arch  culvert,  and  reduces 
the  diversion  channel  entrance  width  from  60  feet  to  50  feet. 

a 

Landfill  Operation.  The  landfill  operation  downstream  of  the 
W.  25th  Street  Bridge  is  being  conducted  by  Leone  Trucking  Co.,  Inc. 
of  Cleveland,  OH  under  a  permit  issued  by  the  city  of  Cleveland.  The 
Contractor  was  found  in  violation  of  Section  404  because  flow  of  the 
creek  was  being  altered.  The  Corps  hss  stopped  this  operation  as  it 
affects  the  current  project  and  informally  Mr.  Leone  has  stated  that 
he  will  remove  the  debris  from  the  creek.  Any  additional  excavation 
required  in  the  project  area  as  a  result  of  this  landfilling  opera¬ 
tion  must  be  incorporated  into  the  project  design.  The  Corps  is 
updating  the  topographic  maps  in  the  landfill  area  and  will  forward 
the  revised  maps  to  you  when  they  are  completed.  Unfortunately,  we 
could  not  locate  any  pre-landfill  topographic  isaps  of  the  area  you 
requested. 

Minimum  Clearance.  The  following  freeboard  allowances  are  con¬ 
sidered  to  be  satisfactory  for  this  project: 

a.  2  ft.  in  rectangular  cross  sections. 
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Albert  Hooke,  Head,  Dam  Section 

b.  2.5  ft.  in  trapezoidal  sectiona  for  concrete  and  lined 
channels. 

c.  2.5  ft.  for  riprapped  channels. 

d.  3  ft.  for  earth  levees. 

The  minimum  clearance  of  2  feet  will  be  required  between  design  water 
surface  and  low  steel  of  the  railroad  bridge  constructed  under  this 
project  unless  specifically  approved  otherwise. 

Power  Pole  Relocation.  The  relocation  of  the  132,000  volt  pri" 
mary  electric  pole  downstream  of  the  W.  25th  street  Bridge  is  the 
responsibility  of  our  local  cooperator.  VThat  we  need  from  you  is  a 
specific  determination  that  the  pole  and/or  its  guy  wires  need  to  be 
relocated  and  the  minimum  distance  involved.  Naturally,  we  would 
prefer  the  utility  pole  remain  in  its  present  location.  Please 
advise  us  accordingly  if  this  cannot  be  incorporated  into  the  design. 

Slaking  Shale.  Riprap,  shotcrete  or  some  other  type  of  protec¬ 
tive  material  is  required  on  the  bedding  of  the  air  slaking  shale  to 
control  the  rock  disintegration.  For  your  information,  I  am 
enclosing  a  copy  of  an  information  brochure  (Attachment  2)  of  a 
product  we  are  considering  on  another  project  to  control  erosion. 

Borrow  and  Spoil  Areas.  The  location  of  the  borrow  and  spoil 
areas  will  be  supplied  by  the  project's  local  cooperator. 

I  trust  this  letter'  adequately  responds  to  your  comnents. 

Sincerely  yours. 


2  Incl  DANIEL  D.  LUDWIG  / 

as  stated  Colonel,  Corps  of  Engineers 

Contracting  Officer 


HARn.v . j.  PA. 
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August  10,  1070 


Mr.  T.  Vi .  ksnt.  CUtf  EagUMur 
CHESSB  SYSTEM 
P.C.  Box  IBOO 

Huntington,  ^ntt  Virginia  2S718 


SUBJECT:  Truck  Rolocatlon 

Big  Crunk  Flood  Control  Frojuot 
Cluvuluad,  Ohio 


Cour  Mr.  Brunt: 


Rotarunoo  it  audu  to  your  Uttur  of  Juno  19,  1970,  Flint  H'lOBCl, 
truatBtttlag  dualgn  ttundurdt  to  ua  for  uau  on  tht  nubioot  proluct,  which 
wo  uru  dutlgnlng  ter  thu  Butfulo  Dlutrlet,  Corpa  of  Englnuura.  Thu  atuadurda 
huua  buna  utUlaod  to  prupara  u  pmllnitaary  layout  ter  thu  ruloottloa. 

V,9  art  forwarding  hamwlth  two  eoplat  of  oach  of  tha  following  for 
your  ooaunant  aad/or  approval. 

1.  ftallaUnary  layout  ahaat,  ahowiag  plan,  profUo,  and 
roadbad  aocUona. 

2.  Six  oroaa  aoetloat,  tocatad  aa  ahown  on  tha  layout 
ahaat,  ahowiag  tha  mlooatad  traoka,  axlatlag  trncka, 
and  propoaod  floodway. 

3.  ftrallailaary  drawlag  of  a  two-apaa  aiding  farldgo  ovmt 
tha  teopo^  floodway. 

4.  fTallnlaary  drawlag  of  a  natallna  brldgn  ovar  Big 
Croak.  Thla  hrldga  nuat  ba  ooaatruot^  adlaoaat  to 
tha  axlatlag  Norfolk  and  Waatam  Railroad  Brtdga, 
ao  that  tha  two  brtdgaa  am  olda-by>alda  uador  an 
axlatlag  aroh  of  tha  Waat  33th  straat  highway  hrldga. 

Tha  wlagwalla  of  tha  Norfolk  and  lA  aatam  Railroad 
Mdga  amal  ba  mnovod  la  ordor  to  allow  tha  two 
abutnaata  to  ad}ola  oaoh  otimr.  Wo  plan  on  dlaouaalag 
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this  with  tha  Nortolk  Md  Wustan  Rallfoad  aftur 
yow  ooauuMts  tn  ruMlvud.  ThU  la  tha  oaly  loca- 
Uoa  whara  tha  two  Railroad  aUgaawata  will  ba  a 
■iBlaiuBi  dlataaea  agart, 

S.  logs  of  fair  aaploratory  holaa  drtUad  at  farldga 
abutamta,  Looattoa  of  hotoa  aro  shown  oa  brldga 
drawlaga.  Tha  abutaMMa  trill  ba  fauitdad  la  finn 
rook, 

naasa  lafani  aa  of  any  additional  rogulroaMOts  that  you  aOght  havo 
aad  what  additional  aetten  la  naadad  to  claar  tha  ratooatlon  far  final  daalga. 

Vvy  truly  yeura. 

GAHNRT  FUMING  CORDDRT  AND  CARFENTER.  INC. 


A.  C.  KOOKE 
Hoad,  DarSaetlon 

ACH/ob 

Caola.  aa  aotad. 

eo:  Mr.  A.  M.  Sehuh,  Chaaala  Syatam,  Akron 

Mr.  Goorga  B.  Brooka,  Buffalo  Dlatrlot,  Corps  of  Enginaora 
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Mr.  Gcoroc  C.  Brooks.  Chief 
Operations  and  Maintenance  Support  Section 
Buffalo  District.  Corps  of  Engineers 
1776  Niagara  Street 
Buffalo.  New  York  14207 


SUBJEa;  Contract  No.  DACN4$-78-C-0032 

Big  Creek  flood  frotectlon  froject 
Cleveland.  Cuyahoga  County.  Ohio 


Dear  Mr.  Brooks: 

He  are  sutialttlng  herewith  the  following: 

(1)  Five  prints  and  1  sepia  of  the  drawing  titled  ‘Baltinore  & 

Ohio  Railroad  •  Relocated  Mainline  and  Siding  •  flan.  Profile,  and  Typical 
Roadbed  Sections.*  dated  August  10.  1978.  as  you  requested  this  date. 

(2)  Two  prints  of  typical  contract  drawing  for  log  of  core  borings. 
This  drawing  shows  the  procedure  we  noraally  use  for  presenting  the  logs 
of  cere  borings  on  contract  drawings.  Ne  recwawend  this  procedure  for 
the  Big  Creek  Flood  Control  Project.  The  vertical  scale  for  the  log  Is 

1  In.  ■  10  ft.  Me  note  that  this  coaiparct  with  the  1  In.  ■  1  ft.  verti¬ 
cal  scale  that  you  use  on  your  Drill  Leg,  ENC  FORM  1836  and  1B36-A. 

Me  will  await  your  coeeientt  and/or  approval  before  we  start  on  these 
drawings. 

(3)  Two  prints  of  an  up-dated  Qaneral  Plan.  The  cut  slopes  at  the 
diversion  channel  are  not  shown  on  the  plan.  He  are  still  wrking  on  the 
diversion  channel  and  are  In  the  process  of  revising  It  as  required  to  be 
cea^atlble  with  the  revised  topography  that  you  recently  tent  to  us.  Me 
believe  that  the  revisions  required  at  the  diversion  channel  will  not 
have  a  significant  effect  on  the  hydraulics. 
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(4)  Two  sett  of  prints  of  floodwsy  tnO  Modified  channel  cross  tactions. 
There  are  IS  sheets  per  set.  A  total  of  29  cross  sections  are  presented. 

He  Invite  your  attention  to  the  cross  sections  Inredlately  downstream  of 
the  end  of  the  three-barrel  conduit.  Me  tried  to  hold  the  top  cf  slope 
for  the  sndifled  channel  In  Its  presert  location  adjacent  to  the  Industrial 
park.  This  will  necessitate  some  filling  to  flatten  the  slopes  to  receive 
riprap  rather  than  excavation,  which  would  have  encroached  upon  the  roads 
and  parking  areas  of  the  factories.  The  divide  between  the  floodway  and 
Modified  channel  would  then  he  excavated  to  the  extent  that  water  from  the 
floodwey  channel  will  spill  over  Into  the  modified  channel.  Apparently, 
a  revision  to  the  drop  structures  will  be  required.  Your  coaownts  on  the 
layout  and  alignment  Is  requested. 

(5)  Two  prints  of  a  profile  alone  the  centerline  of  the  floodway. 

Bated  on  the  hydraulic  data  you  sent  us.  dated  July  IB.  1978.  and  bated 
on  Information  In  the  Phase  I  GOP.  the  floodway  channel  It  level  at 
Elevation  621.1  froo  Station  110e20F  to  IIAeBOF.  Me  are  not  sure  that 
you  Intend  for  this  retch  to  be  level.  Me  would  appreciate  your  coamentt 
on  this. 

(6)  Two  prints  of  Sheet  2  of  6  of  your  hydraulic  data  dated  July  18. 
1978.  Me  found  a  discrepancy  at  Station  lOSaOC  In  the  data  presented  at 
wr  have  noted  In  red.  Although  this  Is  a  localized  discrepancy,  we 
believed  that  you  would  want  to  check  Into  It. 

Regarding  the  riprapped  drop  structures,  we  would  appreciate  a  set  of 
typical  drawings  that  you  have  on  this  type  of  structure. 

Very  truly  yours, 

GANhETT  FLEMING  CORDDRY  AND  CARPENTER,  INC. 


A.C.  HOOKE 
Head,  Dam  Section 


ACH/wc 

Ends,  as  noted 
TMC3:03:4 
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DEPARTHFNT  OF  THE  ARMY 
BUFFALO  DISTRICT. CORPS  OF  ENGINEERS 
1776  NIAGARA  STREET 
BUFFALO.  NEW  YORK  111207 

RE;  Contract  NO.  DACWA9-78-C-0032  7  September  1978 

Dig  Creek  Flood  Protection  Project 
Cleveland,  Cuyahoga  County,  OH 


Albert  Hooke,  Head 
Dam  Section 

Gannett  Fleming  Corddry  S  Carpenter,  Inc. 
P.O.  Box  1963 
Harrisburg,  PA  17105 


Dear  Mr.  Hooke: 

The  purpose  of  this  letter  is  to  advise  you  of  changes  in  the  Big  Creek 

Flood  Control  projects  hydraulic  design  and  to  comment  on  your  22  August 

1978  submittals. 

The  railroad  alignment  shovm  on  the  submittals  is  acceptable.  Please  keep 
us  advised  as  to  the  acceptability  of  this  alignment  with  the  railroad 
companies  themselves  and  any  related  changes  contemplated. 

The  discrepancy  noted  on  the  hydraulic  data  we  previously  supplied  you 
(STA105-H)0,  sheet  2  of  6)  is  noted.  The  watersurface  elevation  at 
STA105+00  provided  to  you  was  in  error.  Please  revise  the  elevation 
from  624.8  to  623.8. 

The  profile  along  the  centerline  of  the  floodway  between  STA  112+80F  and 
STA  114+80F  is  level  at  an  elevation  of  621.3.  The  profile  between 

STA  112+80F  and  STA  110+00  has  a  slight  slope  with  bottom  elevation  of 

621.3  and  621.1  respectively. 

The  hydraulic  design  has  been  altered  between  STA  92+OOF  and  STA  72+00  based 
on  the  information  you  provided  us.  Essentially  we  are  eliminating  the 
levee  that  separates  the  main  channel  flow  from  the  floodway  and  increasing 
the  combined  channel  flow  width  to  decrease  the  total  rock  excavation  and 
riprap  required.  We  anticipate  this  change  will  decrease  the  ultimate 
project  cost  as  well  as  being  more  environmentally  and  aesthetically 
acceptable.  The  hydraulic  changes  required  are  detailed  on  attachment  1. 
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I  will  forward  our  comments  regarding  your  typical  contract  drawing  for 
log  of  core  boring  shortly  along  with  the  riprapped  drop  structure 
drawing  you  requested. 


Incl. 
as  stated 


Sincerely  yours, 

DANIEL  D.  LUDWIG  ' 
Colonel,  Corps  of  Engineers 
Contracting  Officer 


QANN^TT  COKODRV 

MNO  CARPENTtR,  INC. 
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'  r.  Gcorqe  t!.  Brooks,  Chief 
C  perattons  and  l.'alntcnanoe  -.uppott  -'•etlon 
Buffalo  istrlct.  Corps  of  Englnoors 
1776  t.lagan  stroet 
Buffalo,  Ne«.'York  14707 


UBfret:  Contract  No.  '■aC^^'49-7a-C -0032 
Bio  Creek  Flood  Proteotlon  ftofoet 
Cleveland ,  Cuyetooe  County.  Ohio 


ear  :'.r.  Brooks: 


V  e  have  oompleted  our  study  In  connection  with  the  diversion  ehsnne) 
sad  are  subnitUng  harsvrith  the  followiag; 

(1)  Two  prints  of  a  General  Plan  of  the  r  Iverslon  Channel. 

(2)  Tvio  prints  of  a  ProfUa  along  the  Centerline  of  the 
r  Iveralon  Channel. 

(3)  Two  ants  of  Cross  Sections  of  the  rtverslon  Channel. 

(4)  Two  pnnte  of  an  Mtematlve  Faction  for  the 
Plvarslon  Channel. 

In  laying  out  the  aUgnawnt  of  the  diversion  channel,  the  ehannel  was 
poattlonod  as  far  m  possible  toward  the  releeated  Baltlaore  and  Ohio  Rsikoad 
■a inline  at  the  loft  bank.  This  was  done  In  order  to  keep  the  need  for  excavation 
of  the  watte  BMterlal  at  the  right  bank  to  a  ailnimuia.  The  General  Plan  U  bated 
on  the  aoetlon  at  shown  on  the  eroaa  aeotlons  and  not  as  shown  on  the  altsmatlva 
aeotlon.  Ploaaa  aeu  that  on  tha  Ganatal  Plan  wa  hava  ahowa  faaturaa  that  ware 
ttfcea  from  a  Itlf  drawing  that  wa  roealwad  from  tha  Chasale  System,  b'peeifioally. 
these  era  a  ManMpal  Eloattio  Plant,  a  taaarvolr.  a  eonorste  muinlng  wall,  and 
Big  Crank  at  tts  IBIB  laeaUoa.  taaad  an  tha  looatloa  of  thasa  1918  faaturaa, 
wa  hava  ahowa  oa  tha  Gaatral  Plan  an  aatamad  laeallan  far  tha  ton  of  hUlaldo 
tn  101B.  Thto,  whan  gamptrad  with  tha  aidtting  looation,  g ivat  an  Indloatton 
of  tho  ojdoot  and  guanUiy  af  tha  traala  aaurUl  in  tha  landfill. 
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Envtronmantally,  ttw  wait*  natartol  U  a  cioaearn  aad  atouN  ba  glwan 
apaclal  oonaldaratlaa.  THa  sat  of  orota  aaettoaa  tha«  wa  ara  aubrnmiag  ahow 
oaa  way  of  providing  a  protaetlva  covartag  on  tha  axpoaad  cut  of  vraata 
■ataiial.  Howavar,  wa  do  not  know  if  thla  would  ba  an  aecaptad  anvlnaBaatal 
aolutton.  v  a  hava.  tharafora,  lubmlttad  tha  altamatlva  aaotlon  for  tha  dlvaraloa 
obaaaal.  Thla  altamtlva  aohama  baaloally  Involvaa  ancavatlng  a  aufflelaat 
aawiint  of  waata  natarlal  In  ordar  to  ba  abla  to  oonatruct  a  lavaa  batwaan  tha 
dlvaraloa  ohanaal  and  tha  waata  maftarlal.  Although  thla  aohama  would  ba 
mora  axpanalva.  It  haa  tha  advantage  of  oomplataly  aaparatlag  tha  waata  pile 
from  tha  dlvaraloa  chanaal.  Although  thara  may  ba  aoma  future  anvlronmamal 
prablama  with  tha  remaining  waata  malarial,  any  aolutlona  to  thaaa  problama 
ahould  not  affect  tha  dlvaralon  channel.  V.a  plan  to  praaant  in  tha  Altarnatlva 
fitudlaa  Report  both  tha  achama  aa  ahown  on  tha  aat  of  croaa  aactlona  and  tha 
altarnatlva  achame.  A  dlacuaalon  on  each  achama  and  a  coat  ooir.parlaon  will 
ba  preaented  in  the  report,  you  might  want  to  hava  your  Cnvlronmantal  Saotloo 
ravlaw  theae  two  achemea  prior  to  completion  of  tha  Altarnatlva  rtudiaa  Report. 

The  General  Plan  ahowa  tha  location  of  tha  CTl  power  pole  and  two  guy 
wiraa  with  oonorata  anchora.  Oaa  of  tha  oroaa  aactlona  la  cut  through  tha 
power  pole.  The  power  pole  la  outaida  of  tha  dlvaraloa  channel;  however,  tha 
eoncrete  anchora  for  the  guy  wiraa  are  in  tha  dlvaralon  ohannal  and  will  have 
to  be  ramovad.  Once  a  daclalon  la  made  on  the  dlvaralon  channel  aaotloo,  a 
plan  and  aactlona  could  be  aam  to  CEI  for  the  purpoae  of  locating  new  guy 
wiroa  and  anchora.  Bacauae  of  the  importanoa  of  the  power  pole,  wa  raeom* 
mend  that  riprap  protection  be  provided  on  tha  loft  bank  at  the  power  role 
location.  Riprap  axtandlng  from  a  point  about  SO  feet  upatraam  from  the 
power  pole  and  proceeding  downatraam  to  tha  railroad  bridge  abutment  ahould 
provida  tha  daalrad  protection.  V  a  recommend  a  minimum  riprap  thlcknaaa 
of  18  inchae. 

Plaaaa  note  that  tha  Ganaral  Plan  ahou'a  tha  addition  of  a  lOO^fbot  long 
curved  flume  with  wlngwalU  dov/natream  of  tha  planned  100-foot  long  flume 
under  the  Vest  2Sth  ?treet  bridge  in  order  to  direct  tha  flow  into  tha  dlvaralon 
ehanaal. 


Vary  truly  yourt , 

GANNETT  PIXMINC  CORrrBy  AN:  CARPtNTrr,  INC  . 


A.  C.  HOOKE 
Hand,  Lam  Saetlon 


ACH/cb 

Enela.  aa  noted. 
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DEPARTMENT  OF  THE  ARHV 
BUFFALO  DISTRICT, CORPS  OF  ENGINEERS 
1776  NIAGARA  STREET 
BUFFALO.  NEW  YORK  14207 


NCBED-DM  Re:  Contract  No.  DACW49-78-C-0032  26  Septenber  1978 

Big  Creek  Flood  Protection  Project 
Cleveland,  Cuyahoga  County,  OH 


Mr.  Albert  C.  Hooke 
Head,  Dam  Section 

Gannett,  Fleming,  Corddry,  &  Carpenter,  Inc. 
P.O.  Box  1963 
Harrlaburg,  PA  17103 


Dear  Mr.  Hooke: 

We  are  herein  submitting  our  comments  to  your  letter,  submitted 
IS  September  1978,  regarding  the  diversion  channel: 

a.  The  stability  of  the  trash  pile  slope  adjoining  the  diversion 
channel  must  be  verified. 

b.  We  are  not  convinced  a  berm  Is  required  along  the  trash  pile 
embankment  side  of  the  diversion  channel  for  maintenance  purposes 
since  the  channel  will  normally  be  dry.  We  are  aware  that  to  Incor¬ 
porate  a  berm  In  the  design  Increases  the  total  excavation  required. 
Consequently,  we  will  need  a  justification  for  the  berm  before 
accepting  It  In  the  final  design  (l.e.  slope  stability;  unusual  main¬ 
tenance  condition  anticipated;  stability  of  channel  .  .  .  ). 

c.  The  diversion  channel  velocities  are  above  six  fps  and  will 
require  riprap  protection  along  the  entire  reach  downstream  of  the 
flume  to  Its  confluence  with  the  existing  Big  Creek  channel. 

d.  The  water  aurface  and  ground  elevations  were  In  error  In  the 
profile  provided.  Please  note  the  Information  provided  on  Attachment 
1  for  clarification  of  this  Information. 


I  have  enclosed  a  copy  of  the  Phase  I  GDM  Report,  EH  1110-2-2102 
(Waterstops)  and  Che  ETL's  you  requested  in  your  1  September  1978 


NCBED-DM 

Mr.  Albert  C.  Hooke 


letter.  This  completes  the  reference  material  you  requested  except 
the  Guide  Specifications  which  I  previously  advised  you  are  on  order. 


Sincerely  yours, 

DANIEL  D.  LUDWIG  j 
Colonel,  Corps  of  Engineers 
Contracting  Officer 
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EnginMfing  Dapartmanl 


October  2,  1978  FD/9A 
File:  H-10661 


^he$sie  Si^stem 

Opetallng  Htadquarteri  Building 
P  0  Bo>  1600 
Huntington,  W.  Va.  25716 


Mr.  A.  C.  Uooke 

Head,  Dam  Section,  Hydraulic  Division 
Gannett  Fleming  Corddry  and  Carpenter,  Inc. 
P.  0.  Box  1963 
Harrisburg,  Pa.  17105 

Dear  Mr.  Hooke: 


Please  refer  to  your  letter  of  August  10  concerning  Track  Relocation,  Big  Creek 
Flood  Control  Project  at  Cleveland,  Ohio. 


We  have  reviewed  the  plans  furnished  and  have  the  following  conments: 


1.  Attached  are  one  copy  each  of  plans  for  the  two  bridges  (108  and  108/1) 
with  coBSBents  narked  in  "red". 


2.  The  centerline  alignment  shown  on  the  preliminary  layout  shnet  is  accept¬ 
able  except  we  cannot  agree  to  the  use  of  a  #6  turnout  in  the  industrial 
park  south  and  west  of  Big  Creek.  This  turnout  should  be  a  #8  or  the 
present  track  between  creek  and  the  proposed  turnout  be  removed.  We  would 
also  like  to  have  the  C.T.  for  the  new  side  track  at  Station  114-^65  moved 
off  the  new  creek  bridge. 


3.  My  letter  of  June  19  erroneously  showed  a  vertical  curve  rate  of  change  of 
0.4  per  100  feet  for  main  line  sags.  This  should  have  been  0.2  per  100 
feet.  The  profile  should  therefore  have  vertical  curves  as  follows: 


station  101 

200 

107 

100 

112 

100 

119 

100 

120 

200 

149 

280 

VC  not  100’ 
is  ok. 

is  ok  for  the  side  track 
for  side  track,  not  50' 
for  main  line,  not  100' 
not  100' . 


4.  There  seems  to  be  some  confusion  regarding  width  of  roadbed  as  shown  on  the 
cross  sections.  The  main  Crack  roadbed  should  be  at  least  26  feet  tdiile  the  side  track 
needs  only  24  feet.  We  noted  the  cross  sections  show  as  little  as  22  feet  for  the  main 
track  wliicli  is  unacceptable. 


5.  We  also  noted  riprap  designated  for  several  points  on  bank  but  none  for  the 
north  (railroad)  side.  We  suggest  the  railroad  embankment,  especially  where  new  fill 
will  abut  Che  creek,  should  be  protected. 

Very  trujj  yours, 

(/  J.  W/Br«nt 
Chief  Engineer 


T  he  Cht$«pe«l(t  end  Ohio  Reilwey  Compeny 


Tht  Beltimoicend  Ohio  Reilioed  Compeny 
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^hessie  System 

Mr.  A.  C.  Hooke 
October  2,  1978  FD/94 
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cc:  Mr.  George  Brooks 

Dept,  of  Army  Corps  of  Englneers-Buffalo  District 

1776  Niagara  Street 

Buffalo.  New  York  14207 

Mr.  A.  M.  Schuh 

Mr.  E.  M.  Cummings 

Mr.  C.  L.  Bialik 


cnessi*  Sysism  railroads  ire  m*  CAO.  BAO.  WM  and  aliiiiaiad  lines  Chessie  System.  Inc 
IS  me  parani  lor  me  railroads.  Cheasia  Hasources.  Inc..  Western  Pocahontas  Corp  and  the  Oreenbrier 
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